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Mr,  James  G,  Rennie,  Director 
Department  of  Budget  and  Procurement 
318  Light  Street 
Baltimore  2,  Maryland 

Dear  Mr.  Rennie: 

I  take  pleasure  in  transmitting  herewith  for  your  review  and 
action  the  "1953  Long-Term  Capital  Improvement  Program,"  prepared  ty  the 
State  Planning  Commission.  This  report  is  being  submitted  to  you  in 
keeping  with  the  directive  of  the  1952  General  Assembly  (Chapter  23),  to 
the  effect  that  the  State  Planning  Commission  submit  every  year  to  the 
Director  of  the  Budget  its  recommendations  and  program  for  improvement 
projects. 

In  cooperation  with  the  Department  of  Public  Improvements,  the 
Commission  studied  the  projects  requested  by  the  various  State  agencies 
as  of  July  1st  of  this  year.  After  a  thorough  review  of  the  requests 
supplemented  by  departmental  hearings,  the  various  plans  were  coordinated 
with  each  other  and  with  the  general  plans  of  the  Commission,  Consider- 
ing only  the  most  pressing  needs  for  facilities  and  the  present  ability 
of  the  State  to  pay  for  them,  the  Commission  recommends  that  a  program 
totaling  $15,200,000  be  submitted  to  the  1953  Legislature, 

In  addition  to  the  detailed  program  drawn  up  for  consideration 
this  year,  and  a  large  body  of  projects  listed  as  desirable  for  ensuing 
years,  the  Commission  urges  that  serious  thought  be  given  to  the  eight 
general  recommendations  included  in  this  report.  These  are  proposed  in 
the  interest  of  rendering  as  effective  as  possible  the  programming  of 
State  Capital  Improvements  as  a  tool  of  sound  government  and  administration. 

The  Commission  wants  to  take  this  opportunity  to  acknowledge  the 
cooperation  of  the  Department  of  Public  Improvements  and  the  special  aid 
of  the  Department  of  Budget  and  Procurement  in  the  development  and  comple- 
tion of  the  1953  Program.  A  special  vrord  of  appreciation  is  due  Mr. 
Thomas  F,  Hubbard,  the  Commission's  Consultant,  who  has  advised  the  Com- 
mission on  technical  matters  and  who  has  prepared  the  final  report  of  each 
Capital  Improvement  Program,  of  which  this  is  the  seventh  one  to  be  issued. 

To  assist  you  in  the  distribution  of  the  report,  copies  are  being 
transmitted  to  the  Governor  and  the  General  Assembly. 

/""^  y   Respectfully  submitted,  ^,_ 


i^' 


/. 


James  C.  Alban,  Chairman 
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19^3  L0:K}-TERM  capital  riiPROVEi.IEiW  PROGRAM 

Introduction 

This  edition  of  the  Long-Term  Capital  Improvement  Program  for 
liaryland  is  the  seventh  publication.  The  agencies  of  the  State,  beginning 
with  their  initial  programs  in  19Ul,  have,  each  two  years,  restudied  their 
programs,  facilities,  and  requirements.  The  projects  which  have  groTxn  out 
of  these  analyses  have  constituted  the  programs  submitted  to  the  Planning 
Commission  and  from  these  submitted  programs  have  come  the  Capital  Improve- 
ment Programs  recommended  to  and  accepted  by  the  General  Assembly. 

Once  again,  the  programs  have  been  subjected  to  this  review  by 
the  institutions,  and  once  again,  projects  which  have  been  completed  are 
removed  from  the  list,  new  priorities  are  established,  estimates  brought  up 
to  date,  and  nev:  projects  added.  The  projects  contained  in  this  report  con- 
stitute the  19^3  submitted  program.  As  in  the  previous  reports  there  has 
had  to  be  a  selection  from  among  those  submitted  and  the  Planning  Commission 
has  made  such  selection.  The  projects  so  selected  constitute  the  recom- 
mended 1953  Capital  Improvement  Program  for  Maryland, 

In  proposing  a  Capital  Improvement  Program  the  basic  problem  is 
establishing  a  relationship  between: 

a.  Essential  Needs 

b.  Ability  to  Pay 

Each  is  a  function  of  the  other.  Neither  is  a  a  'hard  and  fast' 
quantity.  The  degree  at  v/hich  needs  are  considered  'essential'  cannot  help 
but  be  influenced  by  the  'ability  to  pay.'  Certain  needs  may  be  recognized 
as  irreducible  and  to  that  extent  must  be  financed  irrespective  of  costs. 
It  would  be  rare  that  any  such  compulsory  program  would  exceed  the  finan- 
cial ability  of  the  community.  At  the  presort  time  many  needs  are  for  Ine. 


purpose  of  improving,  modernizing,  and  expanding  existing  services  and 
standards  to  higher  levels  of  quality  and  scope.  Since  the  urgency  of  needs 
is,  in  many  cases,  increased  by  the  expansion  or  development  of  a  community, 
the  ability  to  pay  is  likewise  increased  by  the  same  factors.  The  ability 
to  pay,  in  the  final  analysis,  is  essentially  the  willingness  to  pay.  IJhen 
a  community  wants  an  improvement,  the  willingness  to  meet  the  cost  is  a  real 
measure  of  the  intensity  of  the  want. 

The  problem  then  becomes  one  of  determining  where  the  expansion 
of  capital  provisions  meets  the  reasonable  optimum  amount  that  the  people 
will  and  should  paj''.  There  is  no  clearly  established  method  of  determin- 
ing what  amount  people  should  pay.  Obviously,  there  is  a  limit  to  the  pe]>- 
centage  of  a  man's  income  that  should  go  into  financing  costs  of  government. 
Exactly  what  this  limit  is,  is  not  known  and  it  will  vary  with  different 
groups.  At  the  same  time  there  is  a  limit  to  the  amount  of  debt  that  can 
be  carried  by  a  given  assessed  valuation.  For  the  City  of  Baltimore  this  is 
accepted  as  seven  per  cent.  There  is  no  particular  reason  why  this  limit 
should  be  higher  for  the  State,  but  it  must  be  remembered  that  the  assessed 
valuation  of  property  in  Baltimore  City  is  the  base  tipon  which  the  City 
tax  is  levied.  At  the  same  time  this  assessed  valuation  in  Baltimore  City 
constitutes  a  large  part  of  the  property  base  for  the  State.  The  same  situ- 
ation is  true  of  all  other  local  units.  The  same  piece  of  property  is  the 
security  for  State,  county,  and  municipal  debts.  What  should  all  the  debt 
total  and  in  which  way  shoiold  it  be  distributed  among  the  levels  of  goverri^- 
ment?  No  one  pretends  to  have  the  final  answer  to  the  question.  The 
fact  is  inescapable  that  there  is  a  limit  beyond  which  the  real  property 
is  no  longer  adequate  seciorlty  for  additional  borrowing.  If  income 
from  sources  other  than  the  levy  against  real  estate  is  applied  for 


From  this  figure  it  declined  until  in  19U7  it  was  only  $16,895,000.  The 
fact  should  be  recognized  that  this  low  value  was  the  result  of  the  limita- 
tion on  new  construction  due  to  the  war  and  while  it  looked  attractive  it 
was  acconqjanied  ty  a  great  arrearage  of  construction  in  all  departments. 
Overcoming  this  delay  in  construction  resulted  in  a  sharp  upturn  in  the 
debt  which  is  now  (August  21,  1952)  at  an  all-time  high  of  $106,587,000, 
Of  this,  Sl5, 056,000  is  money  given  as  grants  to  the  covmties  and  City  of 
Baltimore  from  the  $20,000,000  General  Public  School  Assistance  Loan  of 
19h9»     In  addition  to  the  above  debt  the  State  has  advanced  to  the  local 
units  $31,597,000  from  the  $50,000,000  General  Public  School  Construction 
Loan  of  19U9«  The  principal  and  interest  on  this  loan  are  to  be  paid  by 
the  local  units  and  are  not  considered  a  charge  against  the  credit  of  the 
State,  A  brief  examination  of  the  Table  emphasizes  the  fact  that  the  re- 
cent rate  of  borrowing  cannot  be  continued  long.  The  Planning  Commission 
believes  that  the  time  has  arrived  at  which  some  general  principles  govern- 
ing this  aspect  of  fiscal  policies  should  be  adopted. 

The  legislative  authority  for  the  borrowing  is  shown  in  Table  2, 
which  gives  the  amount  of  bonds  issued  annually,  since  19Ul,  together  with 
the  amounts  authorized  for  issuance  but  not  yet  sold.  Upon  issuance  the 
State  debt  will  be  increased  by  these  amounts.  The  General  School  Constmc- 
tion  Loan  of  19U9  has  been  included  although,  as  has  been  stated  bef or^  the 
entire  $50,000,000  will  be  completely  repaid  by  the  local  units  which  have 
borrowed  the  money  from  the  State.  Adding  the  unissued  bonds  to  the  current 
debt  gives  a  potential  debt  of  $17U,  1+614,700,  Deducting  the  !li'>50,000,000 
leaves  'a2li,U6U,70O,  v/hich  is  still  more  than  twice. the  magnitude  of  the 
prewar  high. 

The  Winds  which  have  been  issued  during  the  period  given  in  the 


tabulation  below  have  been  used  for  capital  improvements  for  the  many  in~ 
stitutions  or  agencies  operated  in  the  State,  The  distribution  is  shoiivn  in 
Table  3.  The  largest  amount  for  any  one  department  is  ^31, 090, 930  for  the 
Department  of  Mental  Yfyglene,     This  is  aore  than  one  third  of  the  total  for 
the  entire  State, 


Year 

1938 
1939 
19U0 

19ai 
19U2 
19U3 
19iUj 
19U5 

19li6 
19U7 
19U8 
19I49 
19^0 

1951 

1952 


TABLE  1 
STATE  OF  LIARYLAND 
STATE  DEBT 
1938-1952 

State  Debtj/ 

l|8,2l;7,000 
U6, 163, 000 
iih,l66,000 

UO, 197, 000 
36,359,000 
33,619,000 
29,U68,000 
25,098,000 

20,902,000 
16,895,000 
22,73^,000 
25,8U9,000   , 
3l4,3U6,00o£/ 

81,706,000^^^ 
106,587,  OOoii/ 


General  Public  School 
Construction  Loan  of  19h9 
(To  be  repaid  by  Counties) 


$      7,890,000 

22,3Ul,000 
31,597,000 


1/  Maryland  Comptroller  of  the  Treasury,  Annual  Reports, 

2/   Of  this  amount  ,1,500,000  is  from  the  General  Public  School 
"  Assistance  Loan  of  19^4.9. 

3/  Of  this  ano\mt  •'^8,808,000  is  from  the  General  Public  School 
""  Assistance  Loan  of  19U9» 

h/  Of  this  amount  .1i;l5, 056,000  is  from  the  General  Public  School 
Assistance  Loan  of  19U9. 
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Submitted  Institutional  Programs 

The  forms  used  for  the  submission  of  projects  in  former  years  are 
once  more  used.  They  are  two  in  nature.  Form  A,  a  sample  of  which  is  giv- 
en in  Figure  1,  provides  for  the  information  essential  to  an  appraisal  of  a 
single  project.  The  number  of  these  forms  is  so  great  that  it  would  be  im- 
practical to  publish  them  in  this  report.  They  are  on  file  in  the  office  of 
the  State  Plarining  Commission,  Form  B  is  a  summary  sheet  which  lists  as  a 
compilation  all  the  projects  submitted  by  an  agency.  This  form  is  used 
thjToughout  this  report  to  give  the  institutional  programs.  Three  classifi- 
cations are  used  reflecting  degrees  of  urgency.  The  most  urgent  are  listed 
as  A  projects.  They  are  the  ones  which  the  institution  feels  should  be  im- 
dertalcen  without  delay.  Group  B  are  projects  which  are  looking  to  the  near 
future  and  are  preparing  for  the  needs  that  are  soon  to  be  expected.  It  is 
from  this  group  that  the  projects  which  will  soon  become  urgent  can  be  ex- 
pected. The  third  classification,  Group  C,  contains  the  projects  which  will 
probably  be  attempted  some  time  in  the  future,  where  legislation  or  policy 
determination  must  be  concluded  before  planning  can  be  made  definite.  These 
are  included  in  the  publication  as  indicative  of  long-range  thinking,  al- 
though the  fact  is  recognized  that  many  modifications  or  changes  may  be 
necessary  before  the  projects  will  be  undertaken. 

In  the  Long-Term  Capital  Improvement  Program  recommended  by  the 
State  Planning  Commission  all  three  classes  are  retained.  Those  in  Group  A 
are  recommended  for  immediate  action.  The  remaining  groups  will  constitute 
to  a  large  degree  the  subsequent  programs.  Where  the  Planning  Commission 
has  been  unable  to  retain  the  same  classifications  of  urgency  indicated  by 
the  institution,  revisions  have  been  made,  VJhen  it  has  not  be  possible  to 
retain  a  project  in  Class  A,  it  has  been  relegated  to  Class  B,  and  the  comr- 
plete  tabulation  given  in  Table  4-  contains  every  project  submitted  to  the 
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FIQURE   1. 


MARYLAND  STATE  PLANNING  COMMISSION 
LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

INDIVIDUAL  PROJECT  REPORT 

1.  Department Date 

2.  Reporting  Unit  

3.  Project  Name  and  Description  (Size  and  character  of  structure  and  equipment  or  nature  of  improTcment) 


4.     Location 


5.     Need  for  Project 


6. 


(Expand  on  seyarnte  iheet  if  nccessarx) 


Estimated   Cost 

Land    $ 

Construction     $ 

Equipment  ( 

Other    * $ 

ToUl    


_  ,  Increase  .  , 

Estimated  Decrease        in  Annual  Oper- 

ating Budget  Due  to  Project 
Maintenance  .    ( 
Operation  $ 

Staff       $ 

Total  % 

Resulting  Percentage  Increase  in 
Facilities  (Based  on  space  added 
or  service  rendered) 


Status  of  Existing  Facilities  for 

Project 
I  =:  Insufficient 
S  =  Satisfactory 
R  =  Reserve  Available 
Water  Supply  D 

Sewage  Disposal  G 

Heat    D 

Power  Q 

Equipment   □ 

Roads    D 

Services    □ 


10.     Status  of  Plans 

(Indicate  by  checking) 

Preliminary  Estimate  □ 

Survey    Begun    □ 

Survey    Completed    □ 

Prelim.  Plans  in  Preparation     □ 
Prelim.    Plans    Completed  □ 

Detail  Plans  in  Preparation □ 

Detail    Plans   Completed Q 

Specifications   Completed  □ 

Land   Acquired   Q 


11.     What  Agencies,  Federal,  State  or   Local,  Are  Associated  or  Concerned  With  This  Project? 


12,     Which  of  These  .\gencies  Have  Reviewed  (R)  or  Approved    (A)   This   Project? 


]?,.     Reporting  Unit  Priority:  By  Number  Q  By  Group:  Lrgcnt Q      Desirable  D       Deferrable        Q 


Submitted  By 
Title 
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Commission, 

Preliminary  Plarmjng  of  Projects 

The  Planning  Commission  recognizes  the  fact  that  the  preparation 
of  a  program  by  an  institution  is  not  a  simple  operation.  Many  institution 
or  departmental  heads  may  have  a  definite  imderstanding  of  what  they  need 
to  meet  a  certain  demand  mthout,  in  more  than  a  most  general  way,  being 
able  to  give  the  physical  details  so  necessarj''  to  an  estimate  of  costs,  or 
realizing  what  other  types  of  services  or  utilities  would  be  needed,  or  the 
iirportance  of  certain  site  locations  as  part  of  an  over-all  master  plan 
for  the  institutional  development. 

The  State  agencies  immediately  concerned  with  the  Capital  Im- 
provement Program,  that  is  the  Department  of  Budget  and  Procurement,  the 
Department  of  Public  Improvements,  and  the  Maryland  State  Planning  Commis- 
sion, must  not  only  give  assistance  as  they  have  in  the  past,  but  be  con- 
stantly seeking  more  and  better  ways  of  coordinating,  checking  and  inte- 
grating the  activities  of  all  involved  in  the  preparation  of  the  program. 
This  assistance  shovild  further  be  extended  to  include  aid  in  working  out 
the  planning,  financing  and  engineering  aspects  of  the  institutional  Cap- 
ital Improvement  Programs, 
Estimated  Costs 

The  estimated  costs  given  for  the  projects  have  in  every  case 
been  studied,  checked  and  approved  by  the  Department  of  Public  Improvements, 
It  is  this  action  that  accounts  for  the  fact  that  in  many  cases  the  amounts 
appearing  in  the  final  recommended  program  differ  from  those  originally 
submitted  by  the  institutions.  The  change  may  just  as  well  be  an  increase 
as  a  decrease.  In  every  case  it  is  the  carefully  considered  opinion  of  the 
Department  of  I\iblic  Improvements  reached  after  careful  study.  As  a  result 
the  prices  used,  based  on  estimates  of  engineering,  architectural, 
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Eaterial,  construction  and  equipment  costs,  are  the  responsibility  of  this 
agency.  VJhere  the  estimates  given  are  for  the  "construction"  of  individ- 
ual projects,  in  every  case  the  amount  specified  includes  all  architec- 
tural, engineering,  realtor  and  other  incidental  fees  chargeable  to  the 
project. 
Construction  and  Equipment  Costs 

The  request  for  and  the  allotment  of  a  specific  amount  of  money 
for  a  project,  such  as  a  new  building,  should  provide  for  all  costs  neces- 
sary to  construct  the  structure  and  place  it  ready  for  use.  These  esti- 
mates might,  in  some  cases,  have  to  cover  the  cost  of  acquiring  a  site, 
erecting  the  structure,  providing  all  essential  utility  services,  and 
equipping  the  building.  In  esvf   case  the  cost  of  equipping  the  building 
must  always  be  considered  a  part  of"  the  initial  estimate.  In  the  interest 
of  greater  clarity  in  this  respect  the  Planning  Commission  has  had  all  re- 
quest for  new  building  structures  subdivided  into  estimates  of  construction 
and  estimates  of  equipment.  While  the  latter  are  not  itemized  in  the  pub- 
lished report  the  files  of  the  Planning  Commission  and  the  Department  of 
Budget  and  Procurement  contain  in  each  case  a  complete  breakdown  of  the 
estimates  for  equipment.  At  no  time  should  equipment  funds  be  used  to  meet 
cost  of  construction.  It  is  the  opinion  of  the  Commission  that  when  they 
have  accepted  and  recommended  a  carefully  prepared  estimate  of  construction 
costs,  the  architect  should  be  required  to  keep  the  cost  of  the  building 
within  the  estimate.  Only  in  cases  of  the  most  compelling  and  inescapable 
reasons  should  this  policy  be  disregarded.  In  the  same  way  the  estimates 
of  the  equipment  needed  and  the  prices  to  be  paid  should  be  made  on  a 
basis  so  thorough  that  no  appreciable  subsequent  changes  should  be 
necessary. 
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Selection  of  Projects 

In  the  preparation  of  this  Long-Term  Capital  In^rovement  Program 
one  fact  becomes  apparent  immediately.  TiThen  the  total  cost  of  all  the  pro- 
jects requested  by  the  various  State  agencies  is  determined,  it  is  obvious 
that  the  amount  is  beyond  the  capacity  of  the  State  to  finance  at  one  timep 
To  attempt  the  entire  list  would  approximately  double  the  State  debt  at  a 
single  operation.  Not  only  is  the  sum  too  great  for  financing  but,  the 
amount  of  construction  entailed  would  immeasxorably  exceed  the  ability  of 
the  State  to  make  studies,  prepare  plans  and  specifications,  award  con- 
tracts and  construct  projects  before  the  time  for  another,  or  several  more, 
Capital  Improvement  Programs  woxild  be  presented.  For  these  reasons  some 
selection  has  to  be  made  from  among  the  many  projects  submittedo 

The  selection  is  not  to  be  interpreted  in  any  way  as  a  reflection 
on  the  projects  not  included  in  the  recommended  program.  It  is  proper 
that  an  agency  present  a  program  that  is  complete  and  farseeing.   It  is 
inevitable  that  the  cost  of  all  such  programs  be  a  large  sum.  The  Plan- 
ning Commission  has  reviev/ed  the  projects  submitted,  held  public  hearings 
with  the  agencies  making  the  requests,  consulted  with  authorities  in  the 
various  fields,  cooperated  with  the  Department  of  Public  Improvements,  and 
as  a  result  of  these  efforts  determined  those  projects  which  in  the  opinion 
of  the  Planning  Commission  are  most  urgent  from  an  over-all  State  vievrpoint. 
These  are  the  projects  which  make  up  the  recommended  program.  Just  as 
most  of  these  projects  have  appeared  at  previous  times  in  former  Capital 
Improvement  Programs,  so  it  is  expected  that  projects  not  included  in  the 
current  recommendations  vrill  constitute  to  a  large  measure  the  Capital 
Improvement  Programs  of  the  future. 
P.esolution  of  Ancillary  Factors 

Many  agencies  will  realize  the  desirability  cr  need  of  capital 
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improvements  essential  to  their  operation.  Many  times,  however,  there  are 
questions  involving  policy  which  need  first  to  be  resolved;  certain  legis- 
lation may  be  required  before  the  project  can  be  undertaken;  detailed 
studies  relative  to  anticipated  population  demands,  changes  in  services, 
etc.,  are  desirable  or  necessary  before  a  well  planned  and  integrated  pro- 
gram can  be  proposed.  The  Planning  Commission  strongly  urges  that  agencies 
facing  these  needs  shall  complete  all  preliminary  work,  clarify  all  con- 
ditions and  complete  all  legislation  required  before  the  Commission  is 
asked  to  include  a  request  in  the  approved  program.  Much  time  can  be 
saved  by  this  preliminary  work  inasmuch  as  the  Commission  cannot  approve 
a  project  for  appropriation  of  funds  imtil  all  questions  have  been  met  and 
the  project  is  ready  for  construction. 
Necessity  for  Supplementary  Appropriations 

Occasions  have  arisen  in  the  past  when  money  appropriated  for 
a  specific  project  has  proved  inadequate.  This  can  be  caused  by  a  number 
of  factors.  The  demand  which  justified  the  project  at  the  time  of  incep- 
tion could  increase  so  rapidly  that  by  the  time  the  project  has  reached 
all  the  steps  necessary  to  its  completion,  the  need  has  grown  beyond  that 
originally  anticipated.  More  thorough  study  incidental  to  the  detailed 
design  of  the  project  may  indicate  that  certain  changes  or  additions  may 
be  highly  desirable  for  more  efficient  operation.  Again  unforeseen  rises 
in  the  construction  market  may  cause  an  estimate,  correct  at  the  time  of 
origin,  to  be  inadequate  at  the  time  of  construction.  The  previous  fac- 
tors only  emphasize  the  desirability  of  the  complete  planning  of  a  project 
in  all  aspects.  Granted  that  the  better  the  planning  the  fev/er  will  be 
the  needs  for  supplementary  funds,  there  will  inevitably  be  a^me  occasions 
when  the  original  appropriations  will  require  suppleraenbary  funds.  When 


this  is  the  case  the  amoimt  of  the  additional  funds  requested  to  complete 
the  project  shoi^ld  be  correct,  IJhen  it  has  become  evident  that  more  money- 
will  be  required,  it  shoiild  be  possible,  in  view  of  the  contract  bids 
available  and  the  completeness  of  detail  established,  to  estimate  with  high 
accuracy  the  amount  required  for  completion.  There  should  never  be  any 
reason  for  more  than  one  supplementary  request  for  money.  On  those  occar 
sions  when  supplementary  funds  are  requested  the  amount  should  be  based  on 
firm  knowledge  of  what  is  needed  and  shoiold  be  offered  and  accepted  as  final. 
Surplus  or  Unexpended  Funds 

Unexpended  funds  remaining  from  completed  projects  should  revert 
to  the  Annuity  Bond  Fund  to  reduce  the  construction  bond  indebtedness.  The 
agency  for  which  the  project  was  approved  anc.  completed  shovild  not  be  conp- 
sidered  to  have  any  prior  rights  in  any  money  remaining  after  the  projects, 
for  which  the  appropriations  were  made,  are  completed.  The  account  for  each 
project  should  be  closed  one  year  after  final  inspection  and  acceptance  by 
the  State, 
Inter  or  Intradepartmental  Shifts  of  Funds 

The  Planning  Commission  strongly  urges  that  no  shift  of  funds  with- 
in a  State  agency,  between  State  agencies,  or  from  one  specified  project  to 
another  should  be  permitted  without  the  recommendation  of  the  Commission, 
It  feels  that  the  proposal  for  a  substitution  should  be  subjected  to  the 
same  kind  of  study  and  analysis  that  was  given  the  project  for  which  the 
money  v/as  originally  appropriated.  The  value  of  a  carefully  planned  and 
integrated  program  may  well  be  impaired  by  changes  permitted  subsequent 
to  the  adoption  of  the  program* 
Contingent  Funds 

One  of  the  basic  functions  of  planning  is  to  remove  Toncertainty 
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and  vagueness  or  lack  of  precision,  and  promote  completeness  and  accuracy, 
and  thus  reduce  if  not  eliminate  completely  the  necessity  for  contingent 
funds.  Ideally,  each  project  would  be  sufficiently  well  defined,  studied 
and  planned  so  that  realistic  estimates  for  construction^  utilities  and 
equipment  would  be  made  possible  as  a  general  rule.  It  is  difficult  and 
unsatisfactory  to  be  called  on  to  evaluate  a  project  for  approval  which 
is  not  sufficiently  well  defined  that  an  accurate  estimate  can  be  made. 
Maintenance  and  Repairs 

The  Planning  Commission  has  always  disapproved  the  inclusion,  in 
the  General  Construction  Loans,  of  items  which  are  of  a  maintenance  or 
repair  nature.  The  difficulty  of  establishing  a  firm  point  of  division 
between  capital  improvements  and  maintenance  is  recognized  and  admitted. 
There  will  probably  always  be  srome  projects  whose  classification  could  be 
debated.  Certain  criteria  might  be  accepted,  such  as:  the  life  of  the 
work  done  should  be  at  least  the  term  of  the  bondsj  and  the  expenditure  of 
funds  will  permanently  increase  the  value  of  the  structure  by  the  amount 
spent.  The  great  majority  of  maintenance  or  repair  projects  can  be  recog- 
nized as  such  and  have  no  part  in  the  program.  The  Commission  has  in  the 
past  refused  to  include  many  items  of  this  nature.  Only  Capital  Improve- 
ment projects  v;hich  can  be  clearly  defined  and  for  which  complete  and 
proper  justification  can  be  presented  should  be  accepted  for  inclusion  in 
a  Capital  Improvement  Program, 
Maintenance  Programming 

The  item  in  a  budget  which  usually  suffers  first  in  any  curtail- 
ment is  maintenance.  Debt  service  charges  are  fixed,  if  the  agency  is  to 
remain  solvent;  operating  charges  for  the  payment  of  salaries,  wages  and 
supplies  are  difficult  of  curtailment?  but  maintenance,  being  neither  i.iJ«od 
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nor  urgent  in  many  cases,  frequently  is  neglected  in  favor  of  a  loiTer 
budget.  This  is  done  in  spite  of  the  fact  that  in  the  long  run  it  can  be 
the  most  expensive  action.  The  Planning  Commission  has  called  attention 
to  this  fact  in  preceding  reports  but  wishes  again  to  emphasize  the  de- 
sirability of  a  carefully  planned  program  of  maintenance  for  each  institu- 
tion. Such  a  plan,  well  conceived  and  scrupulously  followed,  cannot  only 
keep  the  facilities  in  the  best  form  for  efficient  operation  but  ty  in- 
creasing the  useful  life  and  retarding  dilapidation  or  depreciation  result 
in  a  more  over-all  economical  operation.  The  State  Planning  Commission 
recommends  that  a  well  coordinated  program  for  maintenance  be  initiated. 
STrTimming  Pools 

The  Maryland  State  Planning  Commission  has  not  approved  the  con- 
struction of  swimming  pools  at  ax^  institution  in  the  State.  There  are 
many  operating  problems  inherent  in  the  operation  of  such  pools  which 
should  be  clearly  understood.  That  an  increase  in  budget  will  be  necessary 
to  support  the  pools  must  be  realized.  Health  and  sanitary  factors  must 
be  recognized  and  adequately  met,  A  clear  understanding  of  these  and  other 
factors  must  be  had  before  any  approval  of  swimming  pools  could  be  enter- 
tained. At  the  present  time  there  are  so  many  projects  of  greater  import 
and  need  that  the  Commission  feels  the  money  of  the  State  should  be  spent 
first  in  providing  for  these  much  more  essential  projects  before  consider- 
ing what  are  to  a  great  degree  luxuries. 
Space  Utilization 

In  Febmary  19U9,  the  Department  of  Public  Improvements  published 
a  "Study  of  Space  Utilization  and  Capital  Improvement  Needs  of  the  State 
Mental  Hospitals," 

In  the  analysis  of  the  existing  facilities,  the  report  indicates 
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that  additional  patient  area  can  be  made  available  through  converting  areas 
nov;  used  by  employees  and  for  storage  and  other  purposes.  The  cost  of 
providing  patient  or  inmate  space  is  generally  high,  and  whenever  existing 
space  can  be  converted  to  patient  use  and  the  present  use  met  by  construc- 
tion costing  less  than  patient  space,  it  is  economical  to  do  so. 

The  report  states  a  nimiber  of  cases  where  this  can  be  done. 
There  is  merit  to  these  suggestions,  and  the  State  Planning  Commission 
recommends  that  they  be  studied  carefully  and  used  whenever  possible. 

There  would  probably  be  value  in  conducting  such  a  study  for 
other  State  institutions  as  Tfell, 
Recommendations  of  State  Planning  Commission 

The  following  recommendations  grow  out  of  the  study  and  analysis 
by  the  Maryland  State  Planning  Commission  of  the  programs  submitted  by  the 
various  agencies.  Some  of  the  recommendations  have  been  presented  in  pre- 
vious reports.  They  are  repeated  here  since  their  adoption  by  the  State 
is  still  highly  desirable. 

The  recommendations  are: 

1,  The  Department  of  Budget  and  Procurement,  the  Department  of 
Public  Improvements,  and  the  Maryland  State  Planning  Commis- 
sion should  not  only  give  assistance  as  they  have  in  the  past 
but  should  be  constantly  seeking  more  and  better  ways  of  co- 
ordinating, checking,  and  integrating  the  activities  of  all 
involved  in  the  preparation  of  the  program, 

2,  All  agencies  interested  in  projects  which  may  involve  policy 
requiring  resolution,  additional  legislation,  and  detailed 
studies  relative  to  anticipated  population  demands,  changes 
in  services,  etc.  should  complete  all  this  preliminary  work 
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before  asking  the  State  Planning  Commission  to  pass  on  the 
projects. 

3.  All  unexpended  ftmds  remiaining  from  conrpleted  projects  shoijld 
revert  to  the  Annxoity  Bond  Fund  to  reduce  the  construction 
bond  indebtedness.  The  account  for  each  project  should  be 
closed  one  year  after  final  inspection  and  acceptance  hy 
the  State, 

4..  No  shift  of  funds  within  a  State  agency,  between  State 
agencies,  or  from  one  specified  project  to  another  should 
be  permitted  without  the  recommendation  of  the  State  Plan^ 
ning  Commission. 

5.  The  necessity  of  contingent  funds  should  be  eliminated 
by  more  accurate  estimates. 

6,  A  carefially  planned  program  of  maintenance  in  the  various 
departments  and  institutions  should  be  developed  and  put 
into  effect, 

7.  The  proceeds  from  the  sale  of  construction  bonds  shovild  be 
used  for  capital  items  as  land  acqviisition,  building,  and 
utilities  constniction  and  equipment  and  shoijld  not  be  used 
for  supplies  or  maintenance. 

8,  The  space  utilization  study  of  194-9  should  be  evaluated 

and  where  feasible,  steps  should  be  taken  to  reorganize  pre- 
sent use  of  space  in  order  to  increase  capacities  and 
efficiencies, 
9..  The  program  recommended  in  Table  4>  Group  A,  should  be 

enacted  as  the  State's  official  Capital  Improvement  rrogram 
for  the  fiscal  year  195>1954.. 
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SllMARY  OF  DEPARTMENTAL  REQUESTS  AND 
RECOMMENDATIONS  BY  STATE  PLANKING  CCMIISSION 


MARYLAND  STATE  AVIATION  GOMvilSSION 


Legislative  Authority 

By  virtue  of  Article  lA,  Annotated  Code  of  Maryland  as  amended  by 
the  I9U9  session  of  the  General  Assembly^  the  State  Aviation  Commission  was 
created  with  the  following  declarations,  in  part: 

"Do  hereby  declare  that  the  purpose  of  this  Article  is  to  f\irther 
the  public  interest  in  aeronautical  progress;  by  granting  to  a  State  Agency 
such  powers  and  imposing  on  it  such  duties  as  the  State  nay  properly  perform 
its  functions  relative  to  aeronautics  and  effectively  exercise  its  jurisdic- 
tion over  persons  and  property  vdthin  such  jurisdiction,  assist  in  the 
development  of  State-Yd.de  system  of  airports,  cooperate  v;ith  and  assist  the 
municipalities  of  this  State  and  others  engaged  in  aeronautics,  and  encour^e 
and  develop  aeronautics, 

"And  in  providing  for  cooperation  with  the  Federal  Authorities  in 
the  development  of  a  national  system  of  civil  aviation  and  with  the  county 
and  municipal  authorities  in  the  development  of  aviation," 
Function 

Section  lli  of  Article  lA  specifically  authorizes  State  financial 
assistance  by  grant,  loan,  or  both  in  the  planning,  acquisition,  construc- 
tion, improvement,  maintenance  or  operation  of  an  airport  ovmed  or  con- 
trolled or  to  be  ovmed  or  controlled  by  such  municipality  out  of  appropria- 
tions made  by  the  Legislature  for  such  purposes. 

Section  lU  of  Article  lA  also  authorizes  the  Commission  to  act  as 
agent  of  any  municipality  to  accept,  receive  and  disburse  any  Federal  monies 
available  for  airport  construction. 
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Section  1$  of  Article  lA  authorises  the  Commission  on  behalf  of 
the  State,  out  of  appropriations  and  other  funds  available  for  such  purposes, 
to  plan,  establish,  construct,  improve,  maintain,  equip  and  operate  airports 
and  air  na^/igation  facilities. 

The  valuation  (plant,  ecjaipnent  and  land),  and  the  annual  operating 
budget  of  the  State  Aviation  Commission  for  the  years  1951  and  19S2  are  given 
belovf; 

Year  Valuation  Operating  Budget 

1951  $  9,956  $  17,321 

1952  9,k9^  50,07li 

Projects  Requested 

In  1950  the  Maryland  State  Aviation  Commission  published  "A 
Maryland  Airport  program."  This  report  vras  a  svmimary  of  a  comprehensive  re- 
port prepared  by  nationally  known  authorities  in  airport  finance,  engineering, 
and  architecture,  and  presents  the  basic  theories  of  airport  site  selection, 
type  of  construction,  and  method  of  obtaining  capital  financing  as  applied 
to  the  State  of  Maryland.  The  program  contained  an  exhaustive  study  of  all 
the  airports  in  Maryland  and  five-year  capital  investment  program  which 
would  be  adeqioate  to  meet  the  foreseeable  needs.  The  total  estimated  costs 
v/ere  ^•2,iili2,000,  It  v;as  expected  that  the  local  or  municipal  contribution 
would  be  $6iiO,200j  the  State  contribution,  $580,800;  and  the  Federal 
contribution,  $1,221,000. 

Since  the  release  of  the  above  report  changing  conditions  and 
limiting  factors  have  caused  the  State  Aviation  Commission  to  modify  the 
programming  of  the  projects  and  the  method  of  financing  recommended.  The 
limiting  factors  are; 

1.  Limited  availability  of  Federal  Funds  under  the  Federal  Airport 
Act, 
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2.  Executive  order  by  the  Federal  Authorities  fvirther  limiting 
new  airport  construction  to  certain  airport  types  in  order  to 
be  eligible  for  any  Federal  financing, 

3.  Pending  regulatory  action,  including  restrictive  zoning  of 
land  in  areas  surrounding  airports. 

In  view  of  the  factor  first  listed,  the  State  Aviation  Commission 
has  determined  that  the  probability  of  obtaining  Federal  participation  in 
the  projects  appearing  in  the  study  is  remote,  at  present.  Consequently 
it  is  the  Aviation  Comnissicn*s  opinion  that: 

1.  A  drastic  stretch-out  of  the  program  is  mandator^'-, 

2,  The  Legislature  must  be  requested  to  furnish  capital  fvmds 
for  the  reduced  program  by  annual  appropriations* 

5.  Appropriated  fuTjds  should  be  matched  by  municipalities  accord- 
ing to  the  formula  set  out  in  the  Maryland  Airport  Program, 
4.,  Revenues  received  from  aviation  gas  tax  and  aircraft  and  air- 
men registration  fees  must  be  requested  through  legislative 
action,  and  allocated  to  the  construction  projects,  together 
with  ftinds  from  items  2  and  3, 
5«  The  annual  appropriations  and  legislative  action  authorizing 
the  collection  and  allocation  of  aviation  gas  tax  and  regis- 
tration fees,  are  interdependent,  and  necessary  to  the  imple- 
mentation of  the  program. 
At  the  present  time  the  law  does  not  provide  for  the  use  of  any 
gasoline  tax  for  aviation  purposes  nor  for  a  registration  fee  for  aviators. 
Before  there  can  be  any  income  available  from  these  sources,  it  must  be 
necessary  to  have  such  lecislation  adopted  by  the  General  Assembly.  1/ 


2/  It  should  be  noted  that  the  entire  revenue  anticipated  for  the  first 
year  is  allotted  to  the  project  at  Ocean  City, 


22 

As  is  pointed  out  in  the  Airport  Program  Report,  Ocean  City- 
w'orcester  County  should  be  given  first  priority.  At  the  present  time  there 
are  no  publicly  owned  or  privately  owned  commercially  licensed  airport 
facilities  in  i.'orcester  County, 

On  this  basis  and  in  keeping  with  the  revised  thinking  the  State 
A"'d.ation  Camnission  requests  approval  for  one  project  in  the  current 
Capital  Improvement  Program,  namely: 

Ocean  City-h'orcester  County  Airport 

The  construction  of  a  single  paved  runway  of  3,^00  feet  capable  of 
supporting  30,000  po-und  gross  load  aircraft  at  a  total  estimated  cost  of 
3220,000, 

The  financing  proposed  is  as  follows; 

The  joint  murJ.oipal  or  local  share  is        $  55jOOO 

Estimated  revenues  available  from  proposed 

gasoline  tax  and  registration  fees         iiO,000 

Amount  requested  from  State  of  Maryland         12 5,000 

Total     $  220,000 

Recoomendations  of  State  Planning  Comraission 

The  Maryland  State  Planning  Commission  feels  that  the  legislation 

authorizing  the  use  of  gasoline  tax  receipts  and  registration  and  collection 

of  fees  for  registration  should  be  adopted,  in  addition  to  any  legislation 

agreements  that  might  be  required,  before  the  project  can  be  approved  for 

recommendation  as  a  part  of  a  Capital  Improvement  Program,  In  the  absence 

of  such  legislation  the  Planning  Commission  does  not  recommend  this  project 

for  the  c^jrrent  program. 


Surmaary 


Total  projects  requested :4i;220,000 

Total  recommended 0 


Form  B 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 
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MARYLAND  VJORKSKOP  FOR  TIIE  BLIITO 
Legislative  Authority 

The  Maryland  '.Vorkshop  for  the  Blind  was  ci'eated  by  an  Act  of  the 
General  Assembly  of  I9O8.  The  law,  as  found  in  Sections  of  Article  30  of 
the  Annotated  Godej  authorizes  employment  and  training  of  the  blind,  home 
teaching  of  the  adult  blind,  and  the  operation  of  a  vending  stand  program. 
Function 

The  function  of  the  i^orkshop  is  to  pro-'rLde  a  training  and  work 
center  vjhere  newljr  blinded  persons,  blind  persons  of  limited  employability, 
and  blind  persons  with  other  handicaps  in  addition  to  blindness  may  be  given 
proper  vocational  instruction  and  employment  in  the  Ji'orkshop,  with  the  goal 
of  outside  placement,  howe^/er,  whenever  possible. 

The  function  is  achieved  by  the  three  departments  into  which  the 
';'J'orkshop  acti-'/ities  are  divided.  They  are  the  Industrial  Department,  "which 
provides  training  and  anployment  for  10?  blind  people j  the  Home  Service, 
■ivhich  employs  nine  teachers  arji  serves  approximately  ^00  blind  people 
throughout  the  State;  and  the  Vending  Department,  which  provides  employment 
for  26  blind  people. 

The  present  facilities  consist  of  two  buildings,  located  at 
Edmondson  and  Fulton  Avenues,  containing  about  38,000  square  feet  of  floor 
space. 
Projects  Requested 

An  adeqioate  program  for  the  training  of  the  blind  should  recognize 
and  provide  for  recreational  opportunities  during  training  periods,  and  also 
prc/lde  for  a  training  center  and  for  a  social  program.  The  structure  used 
should  be  ample  to  accommodate  the  numbers  to  be  served,  should  be  designed 
for  adequate  storage,  for  easy  handling  of  material  and  proper  flow  of  work. 
The  building  should  be  properly  ventilated  and  heated,  should  be  fireproof 


25 

and  free  from  hazards  to  blind  people.  There  should  be  some  classroom  space 
avaiHable  for  instruction,  some  training  facilities  for  new  employees, 
satisfactory  lunch  room  or  cafeteria  accommodation  and  convenient  and  acces- 
sible sanitary  facilities. 

None  of  the  above  is  possible  in  the  present  buildings.  As  a 
result,  the  program  is  handicapped. 
Present  Assets 

The  title  of  the  existing  buildings  and  real  estate  is  in  the  name 
of  the  Maryland  School  for  the  Blind,  at  Overlea.  One  building  is  30  years 
old  and  the  other  is  81  years  old.  Neither  is  the  type  of  building  inhich, 
today,  would  be  constructed  for  the  blind. 

There  is  a  small  endo-Vvment  at  the  disposal  of  the  Workshop  -which 
can  be  made  available  for  the  purchase  of  a  new  site.  The  Trustees  of  the 
Workshop  are  willing  to  use  the  money  for  this  purpose  but  have  not  yet 
been  successful  in  acquiring  a  satisfactory  site.  The  necessity  of  being 
easily  accessible  to  mass  transportation  for  the  blind  employees  and  trainees 
makes  the  selection  of  a  site  quite  difficult. 

There  is  a  question  concerning  the  disposition  of  any  funds  which 
would  result  from  the  sale  of  the  present  buildings  and  site.  Whi2e  the 
title  now  resides  in  the  Maryland  School  for  the  Blind,  a  private  institution, 
the  original  money  was  obtained  for  the  specific  purpose  of  establishing  a 
'workshop  for  the  blind.  The  availability  of  the  money  resulting  from  the 
sale  of  the  present  property  for  the  future  needs  and  use  of  the  Workshop 
should  be  established. 

In  addition  to  the  tvio  preceding  unresolved  factors,  availability 
of  site  and  assets,  the  project  as  proposed  should  be  given  further  and 
exhiaustive  study.  Before  a  reliable  estimate  of  costs  can  be  made,  much 
more  prelirninarj'  information  and  details  must  be  available.  For  example,  a 
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large  amoxint  of  space  is  necessarily  taken  up  in  the  storage  of  bulky  items 
such  as  brocan  strav;.  Various  types  of  bag  materials  are  extremely  heavy  and 
bulky  yet  have,  at  times,  to  be  accepted  in  large  quantities.  The  space 
required  for  this  storage  does  not  require  the  same  high  quality  as  the 
quarters  for  the  use  of  the  blind  employees  and  trainees. 

The  size  of  the  proposed  building  should  be  carefully  established. 
The  100,000  square  feet  of  floor  space  currently  requested  at  an  estimated 
cost  of  $1,000,000  is  admittedly  more  than  is  needed  at  the  present,  nor  is 
it  likely  that  such  need  will  develop  within  five  years  at  the  minimum. 
Under  such  circumstances  it  may  be  wiser  to  construct  a  building  ample  for 
the  present  demand  with  provisions  permitting  future  expansion. 

The  estimate  submitted  requires  careful  checking  in  view  of  the 
complex  nature  of  the  structure  as  it  must  be  after  completion.  The  provi- 
sion of  heating  and  ventilating  facilities,  electric  wiring  for  the 
numerous  motors  and  other  equipment  in  use,  steaming  equipment,  sanitary 
facilities,  and  subdivision  of  floors  and  various  rooms  for  the  various  and 
sundry  operations  (all  influenced  by  the  fact  that  those  using  them  Ydll  be 
blind)  indicate  the  desirability  of  a  carefully  prepared  preliminary  study 
and  estimate, 
Recomiiendations  of  State  Planning  Commission 

In  view  of  the  uncertainty  of  site  location  and  availability,  the 
disposition  of  the  assets  in  the  existing  buildings  and  site,  the 
desirability  of  a  complete  st-udy  of  the  space  requirements  for  the  proper 
program  and  operation  of  the  VJorkshop,  and  the  need  for  good  preliminary 
plans  of  the  structure  and  estimates  of  the  cost,  the  State  Planning 
Commission  does  not  include  this  project  in  the  current  program. 

The  State  Planning  Commission  recommends  that  the  authorities  of 
the  vVorkshop  resolve,  insofar  as  is  possible,  all  the  preceding  factors  as  a 
prelLTiinary  to  resubmission  of  the  project  at  a  future  time. 
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Susmary 

Total  projects  requested, ,,, $  1,080,000 

Total  recommended.,,,,.., , 0 
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DEPARTMENT  OF  CORRECTION 

Legislative  Authority 

The  Department  of  Correction  was  created  in  1939  W  Act  of  the 
General  Assembly  to  combine  the  State's  penal  institutions  under  the  gen- 
eral direction  of  a  single  authority. 
Function 

The  function  of  the  Department  is  to  provide,  maintain  and  op- 
erate penal  institutions  in  which  persons  who  are  awaiting  trial  or  who 
have  been  convicted  of  violating  the  criminal  laws  of  the  State  of  Maryland 
may  be  safely  and  securely  housed.  During  incarceration  the  prisoners  are 
offered  opportunity,  insofar  as  is  possible,  to  engage  in  some  form  of  pro- 
ductive work  which  may  assist  in  their  rehabilitation  and  preparation  for 
once  more  taking  their  place  in  society. 

There  are  at  present  five  institutions  under  the  control  of  the 
Department,  They  are  the  House  of  Correction,  the  Maryland  Penitentiary, 
the  Patuxent  Institute,  the  State  Reformatory  for  Males  and  the  State 
Reformatory  for  Women, 

The  valuation  (plant,  equipment,  and  land),  the  annual  operating 
budget,  and  the  population  of  the  five  institutions  for  the  years  19^40, 
1951  and  1952  are  given  below: 


House  of  Correction 

Year 

Valuation 

Operating  Budget 

Population 

19U0 
1951 
1952 

$  2,528,380 
2,908,ll4l 
3,019,103 

$        332,61^7 
1,161,800 
1,21j2,000 

1,621 
1,810 

30 


Maryland  State  Penitentiary 
Tear         Valuation 


19U0 
1951 
1952 


$  2,762,081 
2,985,615 
3,069,086 


Operating  Budget 

I    3U9,863 

933,857 

1,087,370 


Population 


1,315 
l,It08 


Patuxent  Institute 


Year 


Valuation 


1951 
1952 


Operating  Budget 


(Still  under  construction) 


Population 


State  Reformatory'-  for  Males 


Year 

19U0 
1951 
1952 


Valuation 

1,805,227 
3,805,3U2 
3,882,189 


Operating  Budget 

50U,726 
722,Oltii 
905,659 


Population 


783 
865 


State  Reformatory  for  Women 
Year         Valuation 


I9UO 
1951 
1952 


U38,870 
786,699 
8U5,522 


Operating  Budget 

U2,U28 
1U5,030 
199,U06 


Population 


I8I1 


Pro.lects  Requested 

Projects  are  requested  for  each  of  the  five  institutions.  The 
requests  are  hereafter  dealt  with  in  some  detail  in  discussing  the  action 
of  the  Commission, 

In  addition  to  the  existing  institutions  an  urgent  need  is  ex- 
pressed for  an  Institution  for  the  Criminally  Insane,  A  great  amount  of 
effort  and  work  has  gone  into  the  attempt  to  obtain  such  a  facility  but 
much  yet  remains  to  be  done. 
Recorriiriendations  of  State  Planning  Commission 

Institution  for  CrlmiiTally  Insane.  Inasmuch  as  the  important 
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question  virtiether  this  institution  will  be  \mder  the  control  of  the  Depart- 
ment of  Correction  or  the  Department  of  Mental  Hygiene  has  not  been  com- 
pletely answered J  the  Maryland  State  Planning  Commission  recommends  that 
for  the  immediate  present  the  project  be  designated  as  the  responsibility 
of  the  Board  of  Public  V/orks  .  Funds  to  the  amount  of  $2,000,000  are 
approved  in  order  that  the  necessary  studies  may  be  completed,  the  plans 
prepared  and  the  first  stages  of  construction  be  undertaken.  This  action 
is  taken  so  that  the  project  may  continue  to  move  forward  with  a  minimum 
delay.  The  Commission  recognizes  the  fact  that  this  svim  will  probably  not 
be  adequate  to  complete  the  new  institution. 

House  of  Correction.  This  institution  has  a  population  of  1,810 
although  the  Ixiilding  vras  designed  for  1,1.^0.  About  300  are  in  temporary 
quarters  at  work  camps.  There  are  at  present  176  cells  doubled  and  228 
doubles  in  dormitories .  The  standard  of  one  inmate  per  cell  is  obviously 
not  being  met.  To  relieve  this  condition  funds  for  a  new  West  Wing  Cell 
Block  have  been  requested.  No  great  increase  in  the  present  demand  is 
expected  for  some  time  in  the  future  and  the  new  wing,  as  requested,  should 
be  adequate  to  meet  the  requirements  for  a  number  of  years. 

An  additional  major  project  is  the  pro->/ision  and  construction  of 
facilities  to  improve  the  viater  system. 

The  Planning  Commission  approves  these  requests  in  the  interest 
of  relieving  overcroviding  and  safeguarding  health  and  sanitary  measvires. 
In  the  further  interest  of  health  and  sanitation  the  Commission  approves 
sufficient  funds  to  complete  the  roof  reconstruction,  to  construct  an 
incinerator  and  to  install  sanitary  fixtures  in  existing  cell  blocks. 

I.iar:/land  Penitentiary.  At  this  institution  the  most  urgent  pro- 
blem is  that  of  the  hospital.  The  plan  as  fsroposed  provides  for  tearing 
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down  the  present  structure  and  erecting  a  new  hospital  over  the  existing 
dining  hall.  This  demolition  with  the  removal  of  another  building  vdll 
give  space  for  a  badly  needed  recreational  area.  The  Committee  on  Medical 
Care  at  the  request  of  the  State  Planning  Commission  made  a  most  exhaus- 
tive study  of  the  hospital  needs  of  the  institution  and  the  possible  means 
whereby  these  needs  can  best  be  met,  both  as  to  operational  policy  and 
physical  facilities.  The  Committee's  report  discloses  that  the  proposed 
new  hospital  is  badly  needed.  It  recommends  that  the  new  hospital  shovild 
be  built  as  soon  as  possible;  that  the  proposed  facilities  outlined  in  the 
plans  are  adequate  to  meet  the  needs j  that  the  architectural  plans 
should  be  made  with  the  cooperation  and  advice  of  the  Division  of  Hospital 
Services  of  the  State  Department  of  Health;  that  the  hospital,  when  built, 
be  complete  and  adequate  to  serve  all  the  needs  of  the  institution;  that 
the  proposal  of  the  Department  of  Correction  to  use  the  new  hospital  as  a 
central  facility  for  the  medical  needs  of  all  of  its  institutions  as  well 
as  the  Penitentiary  is  sound;  that  the  proposed  operational  budget  for  the 
new  hospital  be  studied  more  carefully  and  that  certain  needed  new  hospital 
equipment  should  be  purchased  now  and  transferred  to  the  new  quarters  when 
available.  In  addition  to  the  preceding  recommendations  related  to  the 
proposed  construction,  recommendations  that  the  present  nursing  staff  be 
increased  and  the  proposal  for  payment  to  physicians  be  thoroughly  re- 
studied  and  payments  made  comparable  to  those  ty  other  State  agencies  for 
similar  services  were  submitted. 

In  accepting  the  above  recommendations  the  State  Planning  Com- 
mission approved  the  proposed  hospital  at  the  Maryland  Penitentiary  as 
essential  to  the  health  and  safety  of  the  inmates.  In  addition  a  project 
for  the  construction  of  a  nev/  roof  on  "A"  Building  and  additional  funds  to 
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complete  the  security  protection  for  the  power  house  were  approved  as 
safety  measures, 

Patuxent  Institute.  The  construction  of  this  institution,  de- 
signed for  mental  delinquents,  has  begun.  In  order  that  the  facilities 
may  be  used  properly  it  is  essential  that  additional  funds  for  construct- 
ing and  equipping  the  boiler  house  be  forthcoming,  and  that  a  school 
building  and  auditorium  be  constructed  and  equipped.  These  are  all  part 
of  the  originally  planned  institution  and  represent  further  stages  toward 
completion. 

Inasmuch  as  these  projects  are  essential  to  the  proper  function- 
ing of  the  institution  they  are  recommended  by  the  State  Planning  Coiranis- 
sion.  Also  essential  to  the  use  of  the  existing  facilities  are  a  pumping 
station  and  sanitary  sewers  which  have  been  included  by  the  State  Plan- 
ning Commission, 

State  Reformatory  for  Males.  At  this  institution  additional 
funds  are  required  to  complete  the  installation  of  boiler,  stoker,  steam 
and  electric  lines.  Since  the  work  is  underway  the  State  Planning  Commis- 
sion includes  in  its  recommendations  the  request  for  the  funds  necessary 
to  complete  the  vrork. 

State  Reformatory  for  Women,  There  is  no  overcrowding  at  this 
institution  and  no  major  construction  is  required.  The  current  require- 
ment is  for  grading,  drainage,  and  road  surfacing  to  complete  the  needs 
at  the  Service  Building,  The  project  is  approved  and  included  herein  for 
the  purpose  of  completing  the  work. 
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Sucmary 


House  of  Correction 
Patuxent  Institute 
Maryland  Penitentiary- 
State  Ref omatory  for  Males 
State  Reformatory  for  Women 


Total  Projects 
Requested 

^  1,693,000 

7,019,858 

3,aO,527 

A03,500 

/.♦500 


Total 
Recommended 

$  1,^6^,000 

1,005,000 

1,08A,CQ0 

110,000 

20.000 


Total      $12,531,385 


$3,683,000 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department: 


Department  of  Correction , Date  June  1 .  19^2 


DiMrtMitii 


1       •» 


NAME  OF  PROJECT 


Maryland  House  of  Correction 
A  '  Roof  Repairs 

A  Additional  Wing 

A  Warehouse 

A  luprovement  of  Water  System 

A  Incinerator 

A  Sanitary  Fixtures 

B  Farm  &.   Pasture  Fencing 

B  Hog  Shelters 

B  Fencing 

B  Rebuild  &  resurface  Roads 

C  Dormitory  Building 

C  Cottage  -  Enployees 

C  Grainery 

C  Storage  Garage 


Total 


Submitted  by: 


^ 


Ena&»S».'  S tbckbridge 


ToUl 

Estimated 

Capital 

Cait 


30,000 
1,235,U00 

51,000 

238,000 
30,000 
2U,600 

3,500 

6,500 

3,000 
18,000 

30,000 
12,000 

5,000 

6,000 


1,693,000 


Annual 

Increase  + 

Decrease — 

in  Operatinc 

Badcet 


0 
0 

0 

/500 

0 

0 

0 
/lOO 

/lOO 

/500 


Salts 

il 
Plait 
<  tSi 


Cmtr. 

TiH 


Mm. 


PE 
PE 

PE 
PPP 
PE 
PE 

PE 
PE 

PE 
PE 


/500  PE 

/200  PE 

0  IPE 

/lOO  PE 


bL 

LBt 
II 
(n. 


20 

12!10d 

50 

25 


25 
20 

10 
10 

10 
12 

50 

25 
25 
25 


, . . .  Chairman.  .& .  Di,re.Qt.Qr. . 

(Till*) 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPAKTMENTAL  SUMMARY 


Department :     Correction,  Maryland  Penitentiary Date    August  13,  I952 


D«#<ltHilll 

PriiAr 


•T         If 

N*.     OiM* 


NAME  OF  PROJECT 


A 

A 
A 

A 
A 

A 
B 
B 

6 
B 


Hospital  &  Dining  Building  ->  Construction 

Hospital  &  Dining  Building  -  Equipment 

New  Roof  on  "A»  Building 

Construct  new  elevator  in  S,  W,  Comer  of 
Administration  Building 

Securing  Power  House 

Cell  House  -  Auditoritm  and  Housing 

New  Death  House 

Remodel  "C"  Building  to  provide  shops 

Athletic  Field  -  Raze  following  buildings: 
Hospital,  Death  House,  and  "Abandoned" 
Gai^Lge, 

Perimeter  Wall 

Replace  Drjiin  Spouting  -  Provide  copper 
gutters  and  downspouts  on  all  existing 
buildings. 


Submitted  by 


ToUl 

Estimattd 

Capital 

Coit 


Annual 

Increase  + 

Decrease — 

in  Operating 

Bodget 


970,777.38  16,920.COPP]» 
79,000.00    l,OOO.c|oPpf 
^,000,00        -0-      PE 


Slilii 

•( 
niit 


CMtlr. 

TiM 

il 


25,000,00      -0- 
10,000.00       -0- 


1,619,250.( 
110,000.06    6,U0. 
182,500,0)        100, 


100,000. 
300,000, 


0) 


OD 


10,000,00 


3,^0,527.38  31,300.00 


6,UO.OOPPJP 
OOPPIP 
00  SC 


FE 
PPP 


500.(I)0PItP 
5OO,0OPEfP 


-0- 


PPI 


<?.r..(^/^^^i^.. 


<Maw) 


Dhoiridan  and  Director 

(TtU«) 


u. 

li 
Tn. 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department:  Department  of  Correction, Date  .    June  11,   1?5.2. 


NmRt 


NAME  OF  PROJECT 


Total 

Eitimatci 

Capital 

Cut 


Patuxent  Institution 

A  Boiler  House  and  Equipment 
A  School  and  Auditorium 

B  Dining  Hall  and  Kitchen 

B  Extension  of  Defective  Delinquents  Bldg. 

C  I  Additional  Boiler  for  Boiler  House 

C  I  Diagnostic  Center 

C  ,  Psychopathic  Unit  and  Extension  of  Diagnos- 

i  tic  Center 
C  '  Extension  of  Psychopathic  Unit 


Total 


529,678. 
321,687 

777,110 
1,056,800 

i  106,500 
|l,868,579 

1,665,699 
693,805 


7,019,858 


Annaml 

Incrcuc  + 

Dec  ruse — 

in  Operating 

Badfct 


Submitted  by: 


Enos  S.  l^jtflfiKbridge 


ttatn 

•I 

t  »• 


e«Blr. 
Tm 

It 


DPC 
DPP 

DPC 
DPP 

PPF 

PPF 

PPF 
PPF 


6 

k 

9 
12 

2 
2U 

2l| 
8 


Uh 

!• 
Tn. 


IOC 
IOC 

IOC  I 

lai 

10(1 
10(> 


/CP.  kPy^THl^  Chairman  and  Director 


<TUU) 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department:  °eP^*'»e^*°^  Correction    ^^^^    June  Uth,  1952 


Pritrilj 


NAME  OF  PROJECT 

State  Reformatory  for  Kales 


A  Additional  Boiler  and  Stoker  Equipment  - 
4.50  -  500  Horsepower  Boiler,  including 
Stoker  Equipment  


A  Roads  —  Macadam,  with  Bituminous  Binder, 
!  and  Concrete  CTtrb  &  Gutter 


A 


B 


Additional  Farm  Land 


Total  

Garage  and  Manual  Training  Building  

B  I  Woodworking  Building 

I 
B  ' Recreation  Field  -  Enlarged  


Total  


Hog  Unit'  Buildings  — 


Total  


Grand-Total  


Submitted  by: 


Tatal 

Eitimattd 

CmplUl 

Cwt 


#110,000. 


32,000. 

50.000. 
$192,000. 

$98,000. 

85,000. 

6.000. 
$189,000. 

$22.500. 
1^22,500. 


$403,500. 


Annoal 

Increase  + 

DecrcMw — 

in  Operating 

Bade*! 


-0-0-0- 

-0-0-0- 
-0-0-0- 

-0-0-0- 
-0-0-0- 
—0—0—0— 

-0-0-0- 


lUlB 
•I 

Plus 

t  sat 


Tiat 

it 


SO 

DPC 
PE 

PE 

PE 

PPC 

PE 


la 
Yra. 


U 

8 
8 
2 


20 
20 


20 
20 
20 

20 


^y<^,{CPy>7-y^Y3. 


(M*M) 


Director,  Board  of  Correctloii 

(THia) 


Form  B 


39 


MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department :  Department  of  Correction 


DifWiwKil 


NAME  OF  PROJECT 


Maryland  State  Reformatory  for  Women 
A    '  Poultry  House  and  yards 

A       In^jlement  shed  -  approx.    21;  x  21; 


Date  . .May  .21»  1952 


Total 

Estimated 

Capital 

Coat 


Annnal 

Increase  + 

Decrease — 

in  Operating 

Badxet 


ttilsi 
•I 

fllH 

(  tilt 


^  100 

/'  200 


Otiilr. 

TiSM 


Mm. 


Uh 

is 

In. 


Ghair.ijan  iand  Director 
Viiu.)"  Boaird  of  oorrectibn 


THE  MRYLAND  SCHOOL  FOR  THE  DEAF 
Legislative  Authority 

This  institution  was  chartered  in  I867  by  an  Act  of  the  General 
Assembly  and  was  opened  for  use  during  I868  in  the  abandoned  barracks 
buildings  of  Can^)  Frederick. 
Function 

The  main  objective  of  the  school  is  to  prepare  the  deaf  children 
of  the  State  to  become  self-supporting  members  of  society.  The  school 
teaches  the  regular  elementary  and  junior  high  school  course  of  study  in 
basic  subjects  and  college  preparatory  work  may  be  pursued  by  advanced 
students.  In  addition,  every  boy  at  graduation  has  learned  some  trade  and 
every  girl  has  had  a  course  in  housework,  needle  vrork  or  some  similar 
training. 

The  valuation  (plant,  equipment  and  land),  the  annual  operating 
budget,  and  the  population  of  the  Maryland  State  School  for  the  Deaf  for 
the  years  19^0,  1951  and  1952  are  given  below: 

Year        Valuation        Operating  Budget        Population 

19ii0        $   765,000  $   87,901 

1951  800,158  19ii,5l5  l65 

1952  8oa,739  236,93ii  l65 

Projects  Requested 

The  Maryland  School  for  the  Deaf  has  been  in  operation  some  eighty- 
five  years,  during  eighty-two  years  of  which  the  present  main  building  has 
been  use.  There  has  not  been  any  great  continuing  growth  in  student  enroll- 
ment over  the  years  vj-hich  v^ould  indicate  that  the  existing  structures  needed 
augmenting.  In  all  respects  save  one  the  existing  facilities  are  reasonably 
adeq\iate  for  the  current  requirements.  The  one  exception  to  this  condition 
is  the  boiler  house.  Its  location  Mth  respect  to  the  present  buildings  lias 
become  increasingly  undesirable  and  hazardous.  This  condition  was  recognized 


a 

a  generation  ago  v;hen  the  emergency  heating  failiire  occurred.  There  was  no 
available  time  to  permit  the  relocation  and  reconstruction  of  a  new  boiler 
house  and  the  emergency  was  met  by  installing  new  boilers  in  the  old 
building. 

These  boilers  are  now  twenty-five  to  thirty  years  old  and  are 
perilously  near  the  end  of  their  useful  life.  The  danger  of  boiler  failure 
has  been  present  and  feared  for  several  years.  As  early  as  19ii7  the  request 
Was  part  of  the  Capital  Improvement  Program  of  the  institution. 
Recommendations  of  State  Planning  Commission 

The  State  Planning  Commission  approves  the  project  for  a  nevf 

boiler  house  at  t>102,$00  and  equipment  at  $137,500  at  the  Maryland  School 

for  the  Deaf, 

Summary 

Total  projects  requested  $200,000 

Total  recommended  225,000 


m  B 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


.arlment:    ^ARYLA^JD   STATE    SCHOOL  FOR  THE   DEAF D^t,  June,  _ 2^,  ,,1952; 


iMital 
•rity 


NAME  OF  PROJECT 


ToUl 

Eitimated 

Capital 

Cut 


•POWER  HOUSE   &  POVffiR  PLANT   EQUIPMENT    i^leOO.OOO, 


Annual 

Increase  + 

Decrease — 

in  Operating 

Badcet 


SUtB 

•I 
f\tn 

(  tils 


CHitr. 
Tisn 

Is 


Us 

fa 

Yn. 


Fo 
11 

St 


the 
e   of 
In- 
Ltutlon. 


imitted  by: 


Super in tendent 

(Titla) 


A3 


STATE  DEPARTt.ENT  OF  EDUCATION 
Legislative  Authority 

The  State  Department  of  Education  is  headed  by  a  Board  of  Educa- 
tion which  was  first  authorized  by  an  Act  of  the  General  Assembly  in  1865» 
Legislation  of  1868  placed  the  responsibility  for  education  on  the  local 
level  ■'/dth  the  County  Boards  of  Education, 
F-unction 

The  Department  operates  through  six  divisions  as  follows: 
Division  of  Instructionj  Division  of  Vocational  Education;  Division  of 
Finance  and  Researchj  Division  of  Certification  and  Accreditation;  Division 
of  Library  Extension;  and  Division  of  Vocational  Rehabilitation, 

Maryland  supports  five  State  Teachers  Colleges  in  order  to  pro-'n.de 
the  public  schools  with  adequate  teaching  personnel.  The  Capital  Improve- 
ment Program  of  the  Department  of  Education  consists  of  projects  deemed 
essential  to  the  State  Teachers  Colleges, 

The  Department  estimates  that  the  State  Teachers  Colleges  should 
have  an  enrollment  of  approximately  3}600  to  insure  900  teachers  graduating 
each  year.  This  is  thought  to  be  necessary  in  order  that  the  constant 
grovrth  in  population  v»'ill  be  provided  for.  There  is  at  present  an  annual 
increase  in  school  population  of  more  than  20,000,  Each  applicant  to  the 
Teachers  Colleges  pledges  to  teach  for  at  least  two  years.  The  average  time 
graduates  serve  as  teachers  is  between  ten  and  fifteen  years. 

The  valuation  (plant,  equipment  and  land),  annual  operating  budget 
and  enrollment  for  years  19ii0,  19$1,  and  1952  are  given  below  for  the 
State  Teachers  Colleges: 
Bo'.'fie  State  Teachers  College 


Year  Valuation  Operating  Budget  Enrollment 

19iiO  %     521,835  $    58,li25 

1951  1,100,700  2U9,IilU               220 

1952  1,523,675  292,086               266 


u 


Coppin  State  Teachers  College 


Year         Val^uation 

Operating  Budget 

Enrollment 

1951  $ 

1952  515,965 

$        53,231 
72,1;31 

199 

180 

Frostburg  State  Teachers  College 

Year        Valuation 

Operating  Budget 

Enrollment 

19U0         U7ii,573 

1951  86It,739 

1952  1,070,991 

80,901 
328,573 
380,399 

353 
331; 

Salisbury  State  Teachers  College 

Year         Valuation 

Operating  Budget 

Enrollment 

19liO         801^,679 

1951  l,2iiO,907  . 

1952  1,1^96,835 

100, 03h 
291,261 
301, 5UU 

181; 

161; 

Towson  State  Teachers  College 

Year        Valuation 

Operating  Budget 

Enrollment 

19iiO        I,ii92,6l6 

1951  2,10U,081; 

1952  2,636,5UU 

233,255 
682,511 
822,787 

791 

829 

Reconmendations  of  State  Planning 

Commission 

The  recommendations  for  the  Department  of  Education  have  been 
made  on  the  basis  of  institutions • 

Frostburg  State  Teachers  College,  The  State  Planning  Commission 
appro-'/ed  the  follcrviring  projects  for  this  institution.  A  request  for  funds 
to  purchase  a  house  and  lot  located  in  the  center  of  the  campus  and  in  the 
site  of  biiildings  already  planned  was  included  as  essential  for  the  further 
development  of  the  campus.  Funds  which  were  requested  for  the  equipping  of 
the  Library  have  been  found  as  available  from  the  allotment  for  Library  con^ 
stnoction  and  need  not  be  included  in  the  recommendations.  Funds  are  recom- 
mended to  complete  the  installation  of  sanitary  sewers  and  water  sen/ices  to 
the  Library,  These  must  be  done  in  order  that  the  building  may  be  used. 


45 

For  the  same  reason  the  project  for  grading  and  parking  at  the  Library  is 
included.  Honey  has  already  been  appropriated  for  the  preparation  of  plans 
for  a  Gymnasium  -  Auditorium  Building.  The  State  Planning  Commission  is 
approving  in  this  program  funds  for  the  construction.  The  Commission, 
hov/ever,  does  not  approve  the  construction  and  operation  of  swimming  pools 
as  being  essential.  For  this  reason  the  approval  of  the  Gymnasium  - 
Auditorium  explicitly  excludes  approval  of  a  swimming  pool  and  a  reduction 
in  the  amount  requested  has  been  made  because  of  this  deletion. 

Bowie  State  Teachers  College.  The  present  gymnasium  at  Bovirie  is 
temporary  and  inadequate.  The  building  itself  is  over  30  years  old  and 
obsolete  by  modern  standards.  The  State  Planning  Commission  approves  the 
construction  and  equipping  of  a  modern  gymnasium  at  a  cost  of  |)liOO,000»  As 
at  Frostburg  this  approval  explicitly  excludes  any  svamming  pool.  As  a 
measure  of  economj''  and  to  provide  for  better  storage  and  maintenance  of 
equipment  the  Commission  includes  a  project  calling  for  a  Repair  and  Storage 
Garage.  In  the  interest  of  sanitation  an  incinerator  for  waste  disposal  is 
also  added, 

Coppin  State  Teachers  College.  The  land  at  Coppin  College,  which 
was  bought  from  the  Lutheran  Training  School,  consists  of  eleven  acres. 
There  is,  at  this  time,  a  tract  of  land  adjacent  to  the  School  that  is 
available.  The  ovmer  has  plans  for  building  homes  on  the  land  but  has  not 
as  yet  undertaken  the  work.  The  State  Planning  Commission,  aware  that  the 
opport\inity  no\T  existing  of  securing  vacant  land  must  be  embraced  or  the 
institution  can  never  expect  to  have  more  than  the  existing  eleven  acres, 
recommends  the  acquisition  of  ij  acres  of  land  at  a  cost  not  to  exceed 

i^75,ooo. 

Salisbury  State  Teachers  College.  The  most  urgent  need  at  this 
institution  is  the  reconstruction  of  the  roof  on  the  main  building.  The 
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present  roof  is  quite  imperfect  and  damage  to  the  interior  of  the  building 

results.  The  State  Planning  Commission  includes  this  item  in  the  current 

program. 

Tows on  State  Teachers  College,  Some  equipment  is  needed  to 

furnish  the  new  dining  hall,  and  the  present  dining  room  can  be  made  to  serve 

more  students  by  replacing  some  of  the  old  furniture  and  equipment  ivith  more 

modern  tjrpes.  The  request  for  this  action  is  approved  by  the  State  Planning 

Commission  as  one  which  will  result  in  greater  use  of  existing  facilities. 

Additional  fi-inds  to  complete  the  painting  of  nev;  dormitories  are  approved 

as  necessary  to  the  use  of  the  building.  The  exteriors  of  Hain  Building  and 

Newell  Hall  are  badly  in  need  of  refurbishing.  Further  delay  in  this  work 

would  be  unwise  and  uneconomical.  For  these  reasons  the  State  Planning 

Commission  recommends  the  project. 

Summary 

Total  Projects       Total 
Requested        Recommended 

Bowie  State  Teachers  College  $     2,339,000  I   U35.000 

Coppin  State  Teachers  College  1,769,000  275,000 

Frostburg  State  Teachers  College  2,9ll,200  739,500 

Salisburg  State  Teachers  College  1,265,000  9,500 

To?rson  State  Teachers  College  3,708,500  78,500 


Total        $  11,995,700     $  1,537,500 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department:  State  .D.epartuieiit  of  ii-ducation Date  ..July  1,  1952. 


Difatmtil 


•l        If 


NAME  OF  PROJECT 


State  Teachers  Collepje  -  Bowie 


C^mnasium 
A     Fire  Protection  Equipment 

A  ,  Drives,  walks,   lighting,   parking 

i 

A  '  Incinerator 
A     Garage 

B  Demonstration  School 

3  Auditorium 

3  Remodel  existing  buildings 

3  ii.thletic  Field 

C  Barn  and  Storage    Biilding 

Z  Laundry 

C  Library 

C  Staff  Housing 

C  Girls  '  Dormitory 


Submitted  by 


ToUl 

Eitimated 

Capital 

Cait 


ll36,0O0.O0 

18,000.00 

35,000.00 

ll,000.00 

1;0,000.00 

ii5i,ooo.oo 

372,000.00 

100,000.00 

50,000.00 

20,000.00 

25,000.00 

373,000.00 

165,000.00 

250,000.00 


Annual 

Increase  + 

Dccreaie — 

in  Operating 

Badct 


stain 
•I 

nils 

(  tilt 


Cantr. 

Tian 

la 

l«aa. 


+  3120.00  PE 


pg  - 

+     200.00  PEl  3 

p:?  3 
+    325. ob  p^  6 


+  Uia8. 

+  2000. 


Ula 

li 

Tta. 


03 


03 


+     200.0PPE 

PE 
+  150.0()PE 
+  3120.ai.PE 
+  900.(il)PE 
+  l+ij.60.0(pPE 


12  5o 
30 


Pi;l2 

P^12 


PE 


30 
20 
20 

50 
50 
50 
30 


3    30 


2 
12 
12 
12 


20 
50 
30 
50 


.5tat^.,, Super  in.t.ead.ejat..pf.,5:ch.o,Qls 

<TIU«) 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department:      State  Department  of  Education Date     July  1    . 19^2 • 


DlflltMilll 


NAME  OF  PROJECT 


ToUl 

Eatimatcd 

CapiUl 

Coat 


Coppin  State  Teachers  College  -  Baltimore 


A'  Land  and  Improvements 

A  Auditorium-Gyranasiiim 

B  Demonstration  School 

B  Fine  Arts  Building 

B  Roads,  walks,   parking,   lighting 

B  Athletic  Field 


Submitted  by:       y 


7-«i^ 


Annual 

Increaae  + 

Decreaac — 

in  Oprratinc 

Badcat 


tlibB 

K 
Plaas 
(  tiX 


Caaifr. 
T« 

ia 


UOO, 000,00 


+     200.0C 


FE 
ll90, 000.00     +  3120.0d  PE 


li5i;,  000.00 
300,000.00 

75,000.00 

50,000,00 


+  5716.0CI  PE 
+  2625.00  PE 


+     100.0( 


ia 
Yn. 


PE 
PE 


12 

12 
12 
3 
3 


50 

50 
50 
30 
30 


state  Suoerintendent-  of  Schools 

(TilU) 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPAltTMENTAL  SUMMARY 


Department:       State  Department  of  Education Date  July  1,  19^2 


■•Mrtanlal 

rfiHIly 


NAME  OF  PROJECT 


State  Teachers  College  -  Frostburg 

A   House  and  Lot 

I 
A  j  Library  Squipment 

1 

A  '  Sanitary  Sewer  and  Water  to  Library 

A   Grading  and  Parking  for  Library 

j 

A  I  Gymnasium 

A       Auditorium 

A       Men's  Dormitory 

A       Dining  Hall 

B   Demonstration  School 

B   Remodel  Existing  Buildings 

B   Boiler  Plant 

C       Land  and  Properties 
C       V/omen's  Dormitory 
C       Garage 

C   President's  Residence 
G   Athletic  Facilities 


Submitted  by:     / 


/ 


T«U1 

Estimated 

CspiUl 

CMt 


Annual 
Increase  + 
Decrease- 
in  Opcratinc 
Bndtet 


IMtt 

•I 
Plait 
(  litt 


e«Mlr. 
Tim 

li 


12,000.00 

3^,000.00 

22,000.00 

17,^00.00 

U56,000.00 

li06,  200.00 

292,000.00 

252,000.00 

Ij.57,000.00 

200,000.00 
270,000.00 

100,000.00 

292,000.00 

22,500,00 

35,000.00 

1;5, 000.  00 


+3128.00 
+2000.00 
+2925.00 


SC  I  - 

sc 


SC 

sc 
PPP 
PPP 

PE 


la 
In. 


♦3298.00     PE 


+3128.00 
+351+0.00 

+I;660.00 
+     25.00 

+  l+OO.OO 
+  300.00 


SC 
PE 

PE 

SC 
PE 
PE 
PE 
PE 


1 
1 
12 
12 
12 
12 

12 

6 

12 


12 

1 
8 
3 


50 
30 
50 

50 
50 
50 
50 

50 

30 
30 

50 
30 
50 
30 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department:    State  Department  of  Education Date     July:  1,  .1952. 


DiNitMiM 


•t 

lb. 


1^ 

2 

13 
1; 
5 

1 
2 
3 

1 
2 


NAME  OF  PROJECT 


State  Teachers  College  -  Salisbury 

A  Replace  slate  roof 

A  Hew  Sewer  Line 

j 
A  !  Remodel  garage  wing 

A  '  Library 

A  1  Remodel  existing  buildings 

B  Campus  Lighting 

°  V^alks,  Drives,  Parking 

B  1  New  Clock  and  Bell  System 

I 
C  Gymnasium 

C     Pov/er  Plant 


Submitted  by:   .y^...>. 


ToUl 

Eatinated 

CmpiUI 

C«it 


Annual 

Inereue  + 

Decrease — 

in  Operating 

Badcet 


ttllB 
It 

PUit 

t  Ktt 


OMtlr. 

Tin 

if 


EiL 

It 

Yn. 


2^,000.00 

1,000,00 

2,500.00 
389,000.00 
100,000.00 

26,500.00 

10,000.00 
11,000.00 

ii30,000o00     +   2000 JDQ  PE 
270,000.00     +  2iii4.0.0(pPE 


sc 

SC 

SC 

+  3120.0(|»SG 

PE 

+  liOO.OQPE 
PE 
SC 


30 
20 


1  30 
12  50 
30 

30 
1  20 
X   30 


12  50 


12 


30 
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Department:        State  Department  of  Education Date     July  1  19^2 


DifaitMiUI 
PriwHy 


em) 


NAME  OF  PROJECT 


State  Teachers  College  ~  Towson 
A  Equipment  for  New  Dining  Hall 
A  Library 
A  Service  EuLxding 
A  •  New  Stage  Curtains 
A  Physical  Education  Facilities 
•^  Paint  new  Dormitories 
A  Repair  Exterior  Llain  buildings 

B  Renovation  Demonstration  School 
B  j  Addition  to  Pov/er  Plant 
3  Land  and  Improvements 
B  Addition  to  gymnasium 

C  I  Imf irmary 

C    V/omen's  Residence  Hall 

C     jemonstration  School 

C     :,fen's   ;'.e silence  Hall 

C   ,  Faculty  House  .,-''' 


T«U1 

Eatimatcd 

Capital 

Cut 


Annual 

Increase  + 

Decrease — 

in  Operatlnc 

B0d(et 


15,000.00 
900,000.00  +  5900.00 
133,000.00  +  2100.00 
6,000.00 

75,000.00 
13,500.00 
50,000.00 

50,000.00 
75,000.00  ^1-  ii5oo.oo 

180,000.00 

500,000.00  If  5oii0.oo 


tlltB 

•I 

Km 

t  sat 


Cfnir. 
Tin 

ia 


65,000.00 
500,000.00 

621,000.00 

ii5o,ooo.oo 
75,000.00 


f  1500.00 1 PE 


) 


so 

PE 
PE 
SC 
PE 
SC 
PE 

PE 
PE 
PE 

PE 


en 

ia 
Ytt. 


-    30 


16 
12 

1 

3 
3 

h 
h 

8 


f  i|660.00 
f  3520.00 
t-  ]i660.00 
IlOO.OO 


PE 
PE 

PE 
PE 


16 

12 
12 
16 
12 
12 


50 
50 

20 
20 
10 
20 

20 
20 

30 

30 
50 
50 
50 
50 
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STATE  DEPARTlffiNT  OF  HEALTH 

Legislative  Authority 

The  Department  of  Health  was  established  in  187U.  The  Department 
is  now  under  the  direction  of  the  Board  of  Health  consisting  of  seven  mem- 
bers appointed  by  the  Governor  and  one,  the  Commissioner  of  Health  in 
Baltimore  City  serving  ex-officio. 
Function 

The  xTinctions  of  the  Health  Department  are  indicated  by  the 
Bureaus  and  Divisions  through  which  it  operates.  They  are:  Division  of 
Public  Health  Nursing,  Bureau  of  Commujiicable  Diseases,  Bureau  of  Vital 
Statistics,  Bureau  of  Bacteriology,  Bureau  of  Chemistry,  Bureau  of  Food 
and  Drugs,  Bureau  of  Sanitary  Engineering,  Bureau  of  Maternal  and  Child 
Health,  Bureau  of  Medical  Services,  Division  of  Tuberculosis  Services, 
Division  of  Oral  I^giene,  Division  of  Mental  I^giene,  Division  of  Legal 
Administration  and  the  Division  of  Personnel  and  Accounts, 

The  Health  Department  is  responsible  for  the  direction  and  oper- 
ation of  the  Chronic  Disease  Hospitals  and  the  Tuberculosis  Hospitals, 

The  valuation  (plant,  equipment  and  land),  the  operating  budget 

and  the  population  of  Henryton  State  Hospital  for  the  years  I9I4O,  19^1  and 

1952  are  shown  below: 

Year        Valuation        Operating  Budget        Population 

19uO     $        979,378  Not 

1951       1,529,775         Available  359 

1952  1,953,322  m 

Projects  Requested  and  Recoimnendations 

A  major  problem  in  the  State  Department  of  Health  is  the  need 
for  new  facilities  to  house  the  Department.  The  present  central  office 
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activities  are  carried  on  in  seven  different  buildings,  six  of  which  are 
scattered  over  an  area  of  five  square  blocks  and  the  seventh  is  about  a 
mile  distant.  The  rental  cost  of  the  space  now  occupied  by  the  Department 
totals  $38}97h  per  year.  In  addition  to  the  rental  the  Department  is  re- 
sponsible for  maintenance  and  upkeep  on  the  buildings.  The  latter  charges 
on  the  building  at  2i;ll  North  Charles  Street  have  totalled  approximately 
.*50,000  in  the  past  four  years.  Operation  is  not  only  expensive  but  is 
difficult  with  thas  lack  of  centralizationo  The  Department  requests  funds 
for  an  office  building.  Inasmuch  as  three  quarters  of  a  million  dollars 
are  invested  in  the  present  structxires  owned  by  the  State,  namely,  the 
Bacteriological  Building  and  the  Auditorium  and  Power  House,  a  site  adja- 
cent to  these  buildings  has  been  suggestedc. 

The  request  was  reviewed  ty  the  Committee  on  Medical  Care  vfhich 
reported  as  follows: 

1. .  The  present  situation  regarding  offices  of  the  State  Depart- 
ment of  Health  in  which  the  State  is  paying  rent  on  imsuitable  quarters 
housed  in  buildings,  which  in  some  instances  are  widely  separated  from 
each  other  and  from  the  central  office,  is  uneconomical,  inconvenient  and 
difficult  of  administration, 

2,  All  Bureaus  of  the  Health  Department,  including  the  labora- 
torjj  should  be  centralized  and,  if  possible  housed  in  a  single  edifice. 

3.  Centralization  of  the  State  Department  of  Health  offices  and 
laboratories  in  adequate  buildings  should  be  brought  about  at  the  earliest 
possible  date. 

h»     The  committee  does  not  believe  that  the  Charles  Street  - 
Goucher  College  -  St,  Paul  Street  site,  at  present  occupied,  in  part,  by 
the  Health  Department  is  a  suitable  location  for  a  new  Health  Department 
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Biiilding,  since  it  is  not  close  to  other  medical  installations  and  does 
not  permit  of  expansion  in  the  future. 

S»     The  committee  feels  there  is  no  need  for  the  Health  Depart- 
ment to  be  located  near  the  center  of  the  city.  In  fact,  there  are  certain 
disadvantages  having  to  do  with  transportation,  location  of  laboratories 
and  parking  in  such  a  location. 

6,  Health  Department  activities  are  developing  along  new  lines, 
particularly  in  the  field  of  medical  care.  Additional  laboratory  and 
office  space  and  a  bigger  staff  may  be  needed  to  administer  these  responsi- 
bilities and  meet  the  routine  demands  of  a  rapidly  growing  population. 
Room  for  future  expansion  is  an  important  factor  in  plans  for  new  quarters. 
Space  in  a  single  State  Office  Building  might  not  make  provision  for  prob- 
able expansion  needs, 

7,  There  are  advantages  in  the  State  Department  of  Health  being 
located  in  the  proximity  of  other  state  offices,  particularly  those  dealing 
with  mental  health  and  public  welfare.  If  plans  are  being  made  to  con- 
struct a  State  Office  Building  in  the  form  of  a  group  of  buildings  with 
common  facilities  for  public  utilities,  the  Committee  sees  no  reason  why 
the  State  Department  of  Health  should  not  be  included,  providing  such  a 
location  were  not  in  the  center  of  the  City  and  provision  for  future  ex- 
pansion were  made, 

8,  Through  its  interest  in  teaching,  research  and  medical  care, 
the  State  Department  of  Health  is  closely  tied  in  with  the  medical  pro- 
fessionj  each  is  dependent  on  the  other.  The  Committee  believes  that  this 
relationship  should  be  enhanced  and  strengthened  for  the  public  good,  if 
the  Health  Department  iiere   physically  close  to  one  of  the  medical  schools 
and  teaching  hospitals.  This  idea  is  being  carried  out  in  some  of  the 
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midwest ern  states  with  considerable  success.  The  possibility  of  such  a 
location  should  be  seriously  considered,  if  the  request  for  a  new  and 
separate  building  is  granted. 

9.  The  Committee  believes  that  the  next  best  location  for  the 
separate  Health  Department  Building  would  be  on  the  site  recently  purchased 
from  the  City  of  Baltimore  at  Lake  Montebello  and  known  as  "Sydenham." 
There  are  distinct  physical  advantages  to  this  location  and,  in  addition, 
the  laboratories  and  bureaus  related  to  medical  care  would  be  in  close 
proximity  to  an  active  hospital  unit  for  the  care  of  chronically  ill  pa- 
tients which  is  being  administered  by  the  Health  Department, 

The  above  recommendations  are  extremely  valuable  to  those  en- 
trusted with  the  responsibility  of  recommending  the  site  and  nature  of  a 
State  Office  Building  in  Baltimore  City,  It  is  obvious  that  these  factors 
must  be  resolved  before  the  State  Planning  Commission  could  make  recom^ 
mendations  on  the  request  of  the  State  Department  of  Health  for  an  office 
building. 

Henryton,  The  requests  relative  to  Henryton  are  for  funds  to 
complete  important  work  previously  approved.  The  requests  are  included 
in  the  current  program. 
Summary 


Department  of  Health 
Office  Building 

Henrji-ton  State  Hospital 
Total 


Total  Projects 
Requested 

Total 
Recommended 

$  2,750,000 

%               0 

ll3,000 

Uo,ooo 

%   2,793,000 

$  Uo,ooo 

MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 
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rtment:     of  Health     Date  ..7-S-52 


NAME  OF  PROJECT 


ToUl 

Eitimatnl 

Capitsl 

Coit 


A      Departaent  of  Ifealth,  , 

Office  Building  2,750,000.00 

A  ■    Henry-ton  State  Hospital  -  (Tuberculosis)  43,000.00 


Annual 

Increase  + 

Decrease — 

in  Operating 

Bndcet 


itted  by: 


(NaM) 


////;/ 
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tA 

•t 
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i> 

ii 
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LA: 
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LA 
PE 


18 
6 


30 


25 


(1) 


10  '  (2)  &  (:J 


^-V".Dr.,. ,  R,. .  H . ,  .Rilej, . 


Director,   State  Dept .   of  Health 

(Tltl.) 
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DEPARTJffiNT  OF  IffiNTAL  HIGIENE 


Legislative  Authority 

The  Department  of  Mental  Hygiene  was  established  in  its  present 
form  by  an  Act  of  the  General  Assembly  of  19k9»     Its  earliest  predecsss or 
\7as  the  Limacy  Conmission,  first  established  in  188U. 
Fxmction 

The  ftmction  of  the  department  is  to  supervise  all  matters  re- 
lating to  the  custody,  cure  and  treatment  of  the  insane,  under  the  direc- 
tion of  the  Commissioner  of  Mental  I^giene, 

The  work  of  the  department  is  accomplished  through  two  divisions: 
1.  The  Division  of  Psychiatric  Education  and  Training,  and  2.  The  Division 
of  Administration  and  Finance, 

The  valuation  (plant,  equipment  and  land),  the  operating  budget, 
and  the  population  for  each  of  the  five  State  Hospitals  and  the  Central 
Farm  for  the  years  19U0,  1951  and  19^2  are  given  below: 
Central  Farm 

Tear        Valuation        Operating  Budget 


19U0 
1951 
1952 


210,000 
U63,799 


Crovmsville  State  Hospital 


Year 

19liO 

1951 
1952 


Valuation 

2,2^8,699 
U,731,026 
6,199,200 


Eastern  Shore  State  Hospital 


Year 

19liO 
1951 
1952 


Valuation 

919,125 
1,36U,321 
1,795,796 


18U,896 
133,050 


Operating  Budget 

333,132 
1,829,251 
2,098,736 


Operating  Budget 

129,li4ii 
596,213 
702,857 


Population 


1,950 
2,100 


Population 


550 
525 
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Rose\Tood  State  Hospital 

Year        Valuation 

19hO      $   2,105,530 

1951  U, 868, 915 

1952  7,332,861 

Springfield  State  Hospital 
Year        Valuation 


19U0 
1951 
1952 


3,633,lU6 
5,732,502 
8,873,787 


Spring  Grove  State  Hospital 
Year        Valuation 


19l0 
1951 
1952 


3,693,300 
li,6l8,376 
5,080,512 


Operating  Budget 

$  291,073 
i,Uoi,oio 
1,671,707 


Operating  Budget 

672,507 
2,739,008 
3,265,950 


Operating  Budget 

li87,579 
2,281,586 
2,5l6,38U 


Population 


1,255 
1,275 


Population 


3,150 
3,150 


Population 


2,500 
2,500 


Projects  Requested  and  Recommendations 

At  present  there  is  a  general  inability  of  the  Mental  Hospitals 
to  meet  the  standards  which  have  been  proposed  by  the  United  States  Public 
Health  Service,  The  average  population  for  the  first  five  months  of  1952 
was  9,7iil.  Based  on  the  U.S.P.H.  standards  the  capacity  of  the  present 
hospitals  is  6,389,  This  would  indicate  a  shortage  of  accommodations 
amounting  to  3,352.  By  the  Fall  of  1952,  1,730  beds  are  to  be  added  to 
the  present  facilities  and  these  will  be  increased  by  202  more  during  1953. 
A  building  to  house  100  patients  and  an  administration  building  which  will 
release  space  to  house  75  more  are  being  recommended  in  this  program.  On 
this  basis  there  vri.ll  remain  a  shortage  of  1,2U5  beds.  The  Department  has 
stated  that  hhO   beds  may  be  established  by  procedures  other  than  construc- 
tion which  will  leave  a  construction  shortage  of  8o5  beds.  These  figures 
are  based  on  a  standard  of  60  square  feet  per  patient.  The  shortage  of 
805  beds  v.dll  mean  that  a  little  over  55  square  feet  per  patient  can  be 
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made  available  Tdthin  the  existing  and  recommended  program.  This  being 
the  case^the  degree  to  which  the  larger  standard  is  necessary  should  be 
evaluated  and  upon  that  study  the  recommendation  be  based  whether  or  not 
the  State  continues  to  invest  more  money  in  space  per  patient  or  how  close 
to  the  proposed  standard  the  State  should  attempt  to  get. 

The  Capital  Improvement  requests  from  the  Department  of  Mental 
i^giene  are  reported  by  institutions. 

Cro-wnsville  State  Hospital,  The  program  submitted  called  for 
some  expansion  of  existing  patient  quarters  and  considerable  increase  in 
employee  housing  as  the  first  order  of  urgency.  The  State  Planning  Com- 
mission felt  that  there  might  profitably  be  a  level  period  of  no  further 
e^ansion  of  facilities  to  permit  the  institution  to  assimilate  the  con- 
siderable expansion  of  the  past  few  years.  There  is  no  evidence  that  any 
serious  distress  will  result  from  this  action  and  it  would  probably  be 
beneficial,  adminstratively,  to  have  a  level  period  in  which  to  permit  an 
e:q5anded  staff  and  personnel  to  become  completely  acquainted  v.-ith  all  the 
methods,  techniques,  and  problems  incidental  to  the  operation  of  the  in- 
stitution a 

As  has  been  the  policy  in  the  past  the  State  Planning  Commission 
urges  caution  in  continuing  to  expand  employee  housing  facilities.  It 
recognizes  that  some  such  housing  is  imperative  but  is  mindful  that  many 
problems  are  introduced,  both  in  budget  and  in  operation  as  housing  is 
provided, and  feels  that  insofar  as  possible  employees  should  be  encouraged 
to  live  off  the  grounds. 

The  projects  recommended  for  Crovmsville  include  one  necessary 
to  complete  work  underway  on  the  Sevrage  Disposal  Plant  and  several  related 
to  sanitary  and  safety  measures. 
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Eastern  Shore  State  Hospital.  The  program  requested  by  this 
Institution  as  urgent  consists  of  three  items.  The  first  priority  was 
assigned  to  a  request  for  employee  housing.  Careful  stucfy  tiy  the  State 
Planning  Commission  showed  that  the  desired  result  covild  be  obtained  at  a 
large  reduction  in  the  amount  originally  requested.  Funds  for  this  pur- 
pose, which  should  enable  the  institution  to  fill  several  vacancies  in  its 
staff  are  recommended.  The  requests  for  an  autopsy  room  and  the  installing 
of  ventilation  and  insulating  facilities  are  approved  as  contributing  to 
the  safety  and  efficiency  of  operation. 

Rosewood  State  Training  School.  At  this  Institution  the  primary 
request  was  for  money  to  permit  the  building  of  the  Classroom-Auditorium 
and  Gymnasium  Building,  The  department  has  assured  the  Commission  that 
this  facility  is  essential  to  the  forward  program  of  the  institution.  The 
amount  recommended  is  in  addition  to  $ItOO,000  already  available  for  this 
purpose.  The  Maryland  State  Planning  Commission  has  not  approved  the  con- 
struction of  swimming  pools  in  any  of  the  State  gymnasia  and  does  not  ap- 
prove the  inclusion  of  one  in  this  gymnasium.  Projects  providing  for  equip- 
ment and  constructing  an  athletic  field  are  included  in  the  recommendations. 
The  present  lack  of  adequate  service  roads  to  existing  buildings  necessi- 
tates the  construction  of  roads  and  storm  water  drainage  also  included  in 
the  recommendations. 

Sprj.ngfield  State  Hospital.  At  this  Institution  the  previous 
appropriation  to  cover  the  cost  of  a  building  to  house  the  Central  Kitchen, 
General  Storage,  Employees'  Cafeteria,  Snack  Bar  and  Recreation  Room  was 
insiifficient^  The  State  Planning  Commission  recommends  the  funds  necessary 
to  complete  and  equip  this  building  in  order  that  it  may  be  put  into  use. 
This  item  was  given  first  priority  ty  the  Institution,  The  item  listed 


61 

vdth  second  priority,  the  construction  of  a  Water  Storage  Tank,  Low  Lift 
Pumping  Station,  and  Water  Main  Extension  is  likevrise  included  in  this 
program.  This  action  ty  the  Commission  is  in  keeping  -vd-th  a  recommendation 
of  the  State  Department  of  Health  which  points  out  that  the  present  storage 
tank  holds  less  than  a  quarter  of  a  day  supply  and  is  completely  inadequate 
to  meet  the  requirements  of  the  Maryland  Fire  Underwriters'  Bureau,  Four 
buildings  of  100  capacity  each  have  been  requested  by  the  Institution  in 
order  to  move  more  closely  to  the  standards  set  up  by  the  United  States 
Public  Health  Service,  Pending  a  thorough  investigation  and  study  of  these 
standards,  one  building  to  house  100  patients  is  recommended.  The  remain- 
ing projects  are  extracted  from  a  general  item  listed  as  deferred  mainten- 
ance and  repairs.  The  State  Planning  Commission  has  disapproved  the  in- 
clusion of  maintenance  items  in  a  construction  bond  bill.  Such  work  should 
be  provided  for  in  the  operating  budget.  The  furnishing  of  long-life  se- 
curity screens  and  the  renovating  and  modernizing  of  sanitary  facilities 
are  recognized  as  acceptable  and  therefore  included  in  the  current  program. 
Many  other  items  are  excluded.  The  incinerator  and  appurtenances  are  ap- 
proved as  a  sanitary  and  health  measure. 

Spring  Grove  State  Hospital,  Four  of  the  six  projects  listed  as 
most  urgent  by  this  Institution  have  been  included.  The  one  for  the  pro- 
posed renovation  of  Old  Center  Building  at  a  total  cost  of  $3*000,000  has 
been  held  pending  more  thorough  study  of  the  possibilities  involved.  The 
rewiring  of  the  Foster  Wade  Building  has  been  accepted  to  peniiit  better 
use  of  the  existing  building  and  to  remove  fire  hazards.  The  boiler  re- 
placement is  approved  inasmuch  as  the  existing  boilers  are  badly  in  need  of 
expensive  repairs  to  continue  in  service.  Ultimate  economy  directs  the 
purchase  of  nevr   boilers  rather  than  attempting  to  patch  up  the  old  ones. 
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The  renovating  of  Bland  Cottage  will  alleviate  overcrowding  at  relatively- 
low  cost.  The  Central  Kitchen  will  replace  seven  existing  kitchens  vdth 
resulting  overfall  economy  in  use  and  operation.  The  construction  of  an 
Administration  Building  will  release  existing  space  sufficient  to  house 
75  patients.  Inasmuch  as  the  cost  is  less  than  $1,4-00  per  bed  the  project 
is  recommended  as  an  economical  way  by  which  more  patients  can  be  housed. 
The  incinerator  has  been  accepted  as  a  sanitary  and  health  measiire. 

Central  Farm.  Approval  on  projects  requested  for  the  Central 
Farm  has  been  withheld  pending  a  study  to  be  made  by  the  Department  of 
Budget  and  Prociirement. 

Institution  for  Criminall.v  Insane.  The  action  on  this  project 
has  been  reported  under  the  section  devoted  to  the  Department  of  Correction. 

Summary 

Total  Projects    Total 
Requested    Recommended 

Central  Farm  $   93,500  $   50,000 

Crownsville  State  Hospital  2,058,A90  20^,^400 

Eastern  Shore  State  Hospital  507,000  30,000 

Rosewood  State  Training  School  3,613,000  1,307,500 

Springfield  State  Hospital  2,982,7^6  868,000 

Spring  Grove  State  Hospital  6,7-^3,611  863,500 

Institution  for  Criminally  Insane  (A. 020. OOP)  f 2. 000. OOP) 

Total^  $15,998,3^7  1*3,323,4.00 


2/  Excludes  request  and  recommendation  for  Institution  for  Criminally 
Insane,  which  has  been  temporarily  designated  as  the  responsibility 
of  the  Board  of  Public  Works. 
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DEPARTMENTAL  SUMMARY 


Department : 


Central  Farm 
Pepartweat  of  Msntal  Hygiene 


Date        6/19/52 


DiMrtBraUl 
Privity 
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NAME  OF  PROJECT 


A    60  oov  idlking  bam,  silo  and  equipment 

i 
I 

A  '  GoiQ>lete  vater  system,  inclttding  fire 
protection  and  eleetric  facilities 
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DEPARTMENTAL  SUMMARY 


Department :  of  Mental  Hygiene,  Crownsville  SUte  Hospital  Date   June  12,  I952 


PriMitT 


1 

2 

3 
4 

5 

6 
7 

9 


10 
11 

12 

13 
14 
L5 
16 

17 


NAME  OF  PROJECT 


T*U1 

Eatimmted 
Cmpttal 

CMt 


Honalpg  for  Patienta. 
A    Reaodel  2  cottages  in  Wint erode  Qroap 

R«odel  3nl  and  4th  floors  of  Hugh  Young  Bldi 

Bousing  for  I^ployees; 
ois3.T;or7  to  AoVUIe  H  on^loyees 

Tk)  apartment  buildings  of  4  apartments  each 


Annoal 

Incrcue  + 

Decrease — 

in  Operating 

Badiet 


Facilities  for  Patients; 
Recreation  Area 


Rehabilitation  Therapy  Building 

Chapel  with  steeple 

A    Addition  to  Sewage  Disposal  Plant 

A    Renovation  of  bath  and  toilet  facilities  in 
A,  6,  C,  and  Hugh  loimg  BuiUings 


Food: 
A     C«itral  Kitchen 
A    Rwnodeling  of  l&in  Kitchen  in  B  Building 

Farm; 
B    Frame  dwelling  at  Whitney's  Landing  Fam 

Mftintenance; 
A    Laundry  eqaipm^it 
A    Elimination  of  slit  trenches 
A     Incinerator  and  SalTage  lard 
A     Deep  well  and  electric  pui^ 

Health: 


A     Bifl^dlne  to  house  clinical  and  pathological 
•atoriea,  morgue  and  autopsy  room,  and 


la  bora, 
pharmacy 

ubmitted  by: 
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Department:  ot  Mental  Hygiene,  Crownsyill*  ^ate  Hpapital  Date    June  12,  1952 


DtfaitatiUI 
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NAME  OF  PROJECT 


Total 

Estimated 

Capital 

C«t 


Miscellaneous : 

A    Rerouting,  grading,  and  surfacing  of  existing 

roads  and  parking  areas  129,066 

A    Sprinkler  sTstem  to  be  installed  in  Hugh  Youhg 

Bldg.  attic,  C  Bldg.  attic,  and  Auditorium;         10,363 

A    Platfonn  scale  and  structural  steel  frame  4>495 

A  I  Installation  of  exterior  laxmdry  chutes  on 

A,  B,  C,  and  Hugh  Yovmg  Buildings  10,512 
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DEPAKTMENTAL  SUMMARY 


Department:    .Department  of  Mental.  Hygiene Date  .June...l2.,..195e. 


NAME  OF  PROJECT 

Eastern  Shore  State  Hospital 


U 

U 

U 

DSS 


DESi 


DES 


Two  Duplex  Staff  Cottages,  with  furnishings 

Morgue  and  Autopsy  Room,  with  complete 
equipment 

Insulation  and  Ventilation  of  Nice  and 
Carey  Buildings 

Dry  and  Refrigerated  Storage 

Chapel 

Extension  of  present  Sea  Vfell  and  oon- 
sLruction  of  Jetties 

Nev/  light  weight  Macadam  Road 

E:;xloyees  Apartment  Building,  with 
furnishings 


DE3|  Modern  Incinerator 


Submitted  by 


:  (^ESGaiJioiM:^^, 


<N*aw) 
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Capltil 
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74,000. 
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Robert  G.   Elackv/eldir,  M.D. 
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DEPARTMENTAL  SUMMARY 


Department:  °®P^"*^®°*°^^e^''^al  Hygiene  P^^^  .  J^e  17»  1952 


DiMilMital 


NAME  OF  PROJECT 

Rosewood  State  Training  School 


A  School  Building  and  Athletic  Field 

A  Access  Roads  to  Service  Present  Buildings 

A  Psychotic  Childrens*  Building 

A  Two  (2)  Improvable  Boys'  Buildings 

A  Chapel 

A  Three  (3)  Employee  Dormitories 

A  Qnployee  Recreation  Building  and  Cafeteria 

a!  Service  Elevator,  Rogers  (Hospital  Bldg.) 

A  Boiler 

A  King,  Tom,  Hill,  Pembroke  and  Central 

1  renovation  and  Fire  Proofing 

A  Dietary  Improvements 

B  Passenger  Elevator 
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Coat 
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Super  int^ndeP.t , 
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DEPARTMENTAL  SUMMARY' 


Department:  .?-enoal._Hygiene  -  Springfield  St  p^^g  .  .J^iiie  2,   1952 


DiHrtMMlJ 


NAME  OF  PROJECT 


A       Central  latcnen,    General  Storage 

Additional  fu_nds  required 
I 

A    i  Elevated  V.'ater  Storage  Tank 

i 

A   Four  Senile  (Qeriatric)  Buildings 
100  patients  each 

A.  Administration  Building 

A  Chapel  -  seating  capacity  2^0 

A  Deferred  maintenance 

B  !  Four  Staff  Cotta.ges 

E  Incinerator 

B  Dry  Cleaning  and  liending  Room 
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Department:  ^^^""^^"^  "^J^^.^^^^'^  . 


Date 


6/19A2 


1 
2 
3 
k 
5 
6 

7 
8 

9 
10 
11 
12 
13 
11 
15 
1 
2 


Bra* 


NAME  OF  PROJECT 

Spring  Grove  State  Hospital 


A  Old  Centre  Building  ^'^enovation 

A  ,  "G"  Cottase  Renovation 

i 

A  Re"vri.ring  of  Foster  '"'ade  Building 

A  Boiler  Replacement 

A  Renovation  of  Bland  Biyant  Building 

i 

A  [  Central  Storage  -'arehouse  &  Kitchen 

A  Rehabilitation  Building 

A  '  Chapel 

A  Administration  building 

A  Trash  Disposal  ^stem 

A  Incinerator 

A  Flooring,  Bland  Bryant  Building 

A  Additions  to  Laundry 

A  Residences 

A  Fencing 

B  j  Building  for  Distiorbed  I'ale  Fatients 

B I  Erployees  Dormitories 
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CapiUl 

CMt 


3,000,000 
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15 

Indef. 

10 
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Indef, 

In  ief . 

Inief. 


Unbinitted  by:   SWt*JU»^s^ ^^i^'r>-^S.+^. 
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(Naau) 

Isadore  Tuerk,  ?'.D. 


Acting  Superintendent 
(Tiiii) 
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Department : 


Mental  Hygiene  jj^^^     June  26,   1952 


Otratmutd 
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NAME  OF  PROJECT 


U  i  Institution  for  Criminally  Insane 
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Capital 
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MCRGAH  STATE  COLLEGE 
Legislative  Authority 

Article  6^k,   1939  session  of  the  General  Assembly  of  Maryland 
amended  in  19ii3,  provides  for  the  acquisition  and  operation  of  Morgan  State 
College. 
pTinotion 

The  only  function  of  the  college  as  set  forth  in  the  law  is  the 
offering  of  education  of  collegiate  or  more  advanced  grade. 

The  valuation  (plant,  equipaent  and  land),  the  annual  operating 
budget,  and  the  enrollment  of  Morgan  State  College  for  the  years  19hO,  1951, 
and  1952  are  given  below: 

Year  Valuation  Operating  Budget  Enrollment 

19liO  $1,062,060  $       190,695  752 

1951  3,8U3,212  1,138,626  1,615 

1952  5,966,986  1,266,977  1,702 

Projects  Requested  and  Recommendations 

Morgan  State  College,  in  common  v/ith  institutions  of  higher  educa- 
tion throughout  the  country,  has  experienced  a  tremendous  growth  in  enroll- 
ment during  the  past  10  years.  The  full-time  enrollment  of  the  college  in- 
creased from  U50  students  in  19[i2  to  1,702  students  in  1952,  an  increase  of 
almost  liOO  per  cent.  This  upsurge  in  enrollment  necessitated  rapid  develop- 
ment of  the  physical  plant.  The  College  reports  that  from  all  indications 
it  can  anticipate  a  steady  increase  in  enrollment  during  the  next  10  years, 
"It  is  conservatively  estimated  that  by  I961  the  College  will  have  just 
short  of  3,000  full-time  students,"  The  above  figures  presented  by  the 
College  are  based  on  the  not-too-difficult-to-predict  number  of  high  school 
pupilr;  in  llaryland.  Again  quoting  from  the  report  from  the  College,  "The 
Capital  Impro'/'ement  program  of  the  College  is  based  on  the  assumption  that 
enrollments  for  the  period  1953-1961  will  increase  from  Ij^SOli  to  2,987." 
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In  spite  of  the  fact  that  there  has  been  a  rapid  development  of 
the  physical  plant  of  Morgan  State  College,  "the  College  is  appreciably 
below  national  standards  in  its  physical  space  provisions,"  This  latter 
statement  is  from  the  College. 

At  the  time  the  College  was  acquired  by  the  State  the  area  of  the 
site  was  81.5  acres.  Since  that  time  6,2  acres  were  obtained  from  the  City 
of  Baltimore  as  a  quit  claim  for  3.2  acres  and  two  buildings  lost  to  the 
College  in  the  improvement  of  Hillen  Roadj  15  building  lots  in  the  Morgan 
Park  Development  east  of  Herring  Rvm  were  pvirchasedj  3.6  acres  of  land  at 
Hillen  Road  and  Old  Arlington  Avenue  vere   purchased  from  the  Catholic 
Archdiocese  of  Maryland,  It  is  proposed  to  sell  this  parcel  to  the  City 
of  Baltimore  in  connection  with  the  acquisition  of  the  property  listed 
below.  Negotiations  are  presently  being  concluded  for  the  purchase  of  an 
estimated  13  acres  of  land  from  the  Sydenham  Hospital  tract  owned  by  the 
City  and  an  estimated  17  acres  from  the  Roland  Park  Company  located  beyond 
the  boundaries  of  the  north  campus  on  Herring  Parkway. 

As  stated  in  the  report  from  the  College,  "There  is  sxifficient 
land  owned  and  about  to  be  acquired  for  the  program  needs  as  now  projected. 
The  campus  could  easily  accommodate  a  population  of  6,000  full-time  student£ 
including  2,000  resident  students,  without  exceeding  a  desirable  saturation 
level." 

Funds  have  been  approved  for  equipment  of  the  Chemistry-Physics 
Building  and  for  renovation  of  three  of  the  buildings  nry  in  use  which 
will  permit  a  more  efficient  use  of  the  existing  space. 

Tijo  items  have  been  requested  which  relate  to  filling  over 
Chinquipin  Run  and  extending  utilities  to  several  tracts  of  land  at  present 
separated  by  the  natural  drains.  Before  these  items  can  be  considered  the 
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fact  must  be  established  that  the  land  now  separating  the  several  tracts 
and  owned  by  the  City  of  Baltimore  as  Park  land  is  available  for  the  use 
of  the  College,  The  City  has  refused  numerous  requests  that  it  relinquish 
Park  land  to  other  uses;  in  fact,  there  is  the  possibility  that  the  terms 
by  which  the  land  became  available  to  the  City  for  Park  purposes  may  pre- 
clude its  disposal  and  use  for  any  other  purpose* 

The  State  Planning  Commission  has  been  cautious  in  approving  the 
establishment  of  living  quarters  for  the  staffs  of  State  institutions,  A 
few  instances  where  geographic  location  was  such  that  housing  on  the  site 
became  imperative  for  operation  have  been  accepted.  At  no  time,  however, 
has  the  Commission  approved  the  establishment  of  staff  quarters  when  the 
institution  has  been  located  in  the  City  of  Baltimore. 

The  request  for  an  infirmary  was  referred  to  the  Medical  Care  Comr 
mittee  for  recommendation.  The  infirmary,  at  present,  serving  the  approxi- 
mately 550  students  residing  on  the  campus,  is  housed  in  a  temporary 
barracks- type  bviilding  obtained  from  the  Navy,  This  building  is  in  bad 
condition,  and  the  infirmary  facilities  are  inadequate.  It  is  very 
difficult  to  keep  a  permanent  staff  of  graduate  nurses  as  the  living 
quarters  are  uncomfortable.  The  waiting  room  of  the  infirmary  is  too 
small  and  there  is  only  a  four-bed  ward  for  patients,  which  makes  it 
impossible  to  accommodate  patients  of  both  sexes  at  the  same  time.  There 
are  no  facilities  for  preparing  food,  meals  being  brought  by  tray  from 
the  dining  hall  about  2C0  yards  distant. 

The  subcommittee  for  the  Committee  on  Medical  Care  reported  that 
it  believes  that  Morgan  State  College  must  have  a  better  infirmary  and 
health  center  facilities. 

In  accordance  with  this  action  funds  have  been  recommended  by  the 


state  Planning  Commission,  which  while  not  permitting  the  erection  of  a 
thjree-story  building  as  requested,  will  enable  the  College  to  correct  the 
inadequacies  of  the  present  infirmary. 

Total  projects  requested  ,«. %   8,713,500 

Total  recommended 480,000 
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Department ; 


Morgan  State  College pate  June  30,  1952 
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NAME  OF  PROJECT 


Equipment  for  Chemistry-Physics 

Building 
Remodeling  Spencer  Hall  for  Biology 
Remodeling  Attic  of  Holmes  Hall  for 

Business  Education 
Armory  for  Military  Science 

(including  Utilities  Extension) 
President's  Residence 
Auditorium  and  Pine  Arts  Building 
Utilities  Extension  to  North  of 

Chinquapin  Run 
Culvert  and  Pill  over  Chinquapin  Run 
Staff  Residences  (Supt.  Bldgs.  &  Gr.J 

Bus.  Manager,  Dean  of  Men,  Dean 

of  Women 
Renovation  of  Carnegie  Hall 
Renovation  and  Repair  of  Baldwin  Hal!. 
Stadium  Repair  and  Construction 
Infirmary-Home  Economics  Building 

and  Practice  House 
Soper  Library  Addition 
Commerce  Classroom  Building 
Dormitories  for  Men  (2) 
Survey  of  New  Land  and  Preparation 

of  New  Master  Plan  for  Site 

Development 
Remodeling  Basement  of  Refectory  for 

Canteen  and  Student  Offices 
Completion  of  Roadways  and  Campus 

Development,  New  Property 
Foot  Bridge  over  Arlin^on  Avenue 
Stadium  Lights  and  Additional 

Seating 
Administration  Building 
Education-Sociology  Classroom  and 

Student  Activities  Building 
Remodeling  Baldwin  and  Bannelcer  Hall^ 

for  Occupancy  by  Women 
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Dormitories  for  Men  (2) 
Addition  to  Power  Plant 
Library  Books 
Addition  to  Carnegie  Hall  for 

Mathematics  and  Psychology 
Addition  to  Cafeteria 
Addition  to  Soper  Library  (#2) 
Dormitory  for  Women 
Addition  to  Armory  for  Physical 

Education 
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DEPARTMENT  OF  MOTCR  VEHICLES 
Legislative  Authority 

The  Department  of  Motor  Vehicles  viras  created  by  Legislative  en- 
actment in  1910. 
Function 

The  function  of  the  Department  is  to  conduct  the  examinations  for 
and  the  issuance  of  driver's  licenses,  and  to  provide  for  the  titling, 
registration  and  licensing  of  all  motor  vehicles  operating  continuously 
within  the  State, 

The  valuation  (plant,  equipment  and  land),  and  the  operating 
budget  of  the  Departmentof  Motor  Vehicles  for  the  years  I9U0,  19^1 j  and 
1952  are  given  below: 

Year  Valuation  Operating  Budget 

19I1O  $      395,811  $      350,805 

1951  1,0U2,167  1,191,25U 

1952  1,078,786  1,679,237 

Projects  Requested  and  Recommendations 

The  great  increase  in  the  use  of  automobiles  has  placed  a  con- 
tinually growing  demand  on  the  Department  of  Motor  Vehicles.  During  the 
next  10  years  it  is  estimated  that  there  will  be  a  continuing  increase  in 
registrations  as  well  as  in  dri-'/ing  licenses  and  in  the  opinion  of  the  De- 
partment, the  present  facilities  will  not  have  adequate  sjace  to  meet  this 
estimated  increase.  The  area  in  iiiihich  the  building  is  located  is  over- 
crovfded  by  parked  cars  many  of  whose  drivers  have  business  with  the  Depart- 
ment of  Motor Vechicles.  The  tests  for  the  driver's  licenses  start  in  the 
rear  of  the  present  building  and  the  applicants  are  required  to  circle  the 
block.  At  the  sane  time  the  department  personnel  and  the  public  use  the 
rear  entrances  of  the  building,  thus  creating  a  dangerous  hazard,  Lach 
year  it  gets  worse.  Therefore,  to  meet  this  expansion  and  to  render 
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efficient  public  service  and  safety,  the  Department  has  recommended  that  the 
Driver's  License  Division  rent  or  purchase  a  building  nearby  to  take  care  of 
this  acute  situation. 

At  the  time  the  present  site  was  occupied  two  buildings  were 
erected.  Tae   one  immediately  adjacent  to  Guilford  Avenue  was  built  to  house 
the  Department  of  Motor  Vehicles  j  the  one  located  to  the  west  and  to  the 
rear  of  the  first  building  was  designed  for  the  State  Police  Department, 
In  recent  years  the  State  Police  Headquarters  have  been  removed  to  Pikes- 
ville  and  portions  of  the  building  have  been  made  available  to  the  Depart- 
ment of  Motor  Vehicles.  There  is  a  possibility  that  the  Statistical  Divi- 
sion of  the  Police  Department,  now  housed  at  the  Guilford  Avenue  site,  can 
also  be  removed  to  Pikesville  and  thus  release  more  space  for  the  use  of 
the  Department  of  Motor  Vehicles, 

VJhen  the  Police  Building  ^^ras  constructed  only  the  central  portion 
v;as  made  two  stories.  There  is  the  possibility  that  this  second  floor  can 
be  extended  completely  over  the  first  floor  and  thus  result  in  a  consider- 
able increase  in  the  capacity  of  the  building,  VJhen  the  building  can  be 
assigned  to  the  Department  of  Motor  Vehicles  exclusively,  and  firrther 
increased  in  capacity  as  indicated,  the  resulting  space  available  to  the 
Department  should  be  adequate  for  a  considerable  period  of  time. 

Some  states  have  met  the  problem  of  giving  Driver's  Tests  by 
establishing  a  driving  area  which  is  off  the  streets  and  free  from  inter- 
ference with  normal  city  traffic.  Such  an  area  wo\ild  be  greatly  beneficial 
to  the  Department  of  Motor  Vehicles, 

The  conditions  as  described  and  the  possible  treatments  given  are 
being  stiidied  by  the  Commission.  No  specific  recommendations  can  be  made 
at  this  time. 
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With  the  Department  of  Motor  Vehicles,  as  with  the  Health  Depart- 
ment, new  quarters  or  increases  in  existing  quarters  cannot  be  considered 
independently  of  the  proposed  new  State  Office  Building,  Careful  study  may 
disclose  that  it  is  undesirable  to  have  the  office  as  a,   part  of  the  central 
unit.  Such  a  decision,  hovrever,  must  avfait  the  result  of  the  over-all  con- 
sideration of  tliose  entrusted  with  the  study  and  planning  of  the  State 
Office  Building.  Until  such  study  has  been  made  and  recommendations 
presented  and  accepted,  the  Maryland  State  Planning  Commission  cannot  act  on 
requests  which  may  be  related  to  a  State  Office  Building, 

The  project  which  has  been  received  and  v/hich  has  been  studied 
provides  for  air  conditioning  the  present  quarters.  The  State  Planning 
Commission  felt  that  in  view  of  the  many  requests  for  funds  providing  for 
increased  facilities  and  greater  service  to  the  citizens,  and  the  fact  that 
the  -ultimate  prcrision  for  the  Department  of  Motor  Vehicles  is  still  un- 
decided, the  request  for  funds  to  air  condition  the  existing  quarters  should 
not  be  recommended  at  this  time. 
Summary 

Total  projects  requested  1320,000 

Total  recommended  .» 0 


Form  fi 


80 


MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 
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BOARD  OF  NATURAL  RESOURCES 

Legislative  Authority 

The  Board  of  Natural  Resoiirces  was  created  ty  the  General  Assem- 
bly as  recorded  in  Chapter  508,  Laws  of  19Ul»  By  this  legislation  nine 
separate  agencies  were  consolidated  into  five  departments. 
Function 

It  is  the  function  of  this  agency  to  consider  the  problems  of 
conservation  in  the  State,  acting  as  a  clearing  house  for  all  constructive 
suggestions  and  recommendations  relative  to  conservation.  The  Board  op- 
erates through  the  follcwing  departments:  State  Forests  and  Parks;  Game 
and  Inland  Fishj  Geology,  Ii/Iines  and  Water  Resources;  Research  and  Educa- 
tion; and  Tidewater  Fisheries, 

The  valuation  (plant,  equipment  and  land)  and  the  annual  op- 
erating budget  of  two  departments  of  the  Board  of  Natural  Resources  for 
the  years  19U0,  1951  and  19$2  are  given  below: 
Department  of  Forests  and  Parks 

Year  Valuation  Operating  Budget 

19lO  $    U70,U73  I    62,lli9 

1951  3,ii39,ll6  726,829 

1952  U,ii55,821  950,785 

Department  of  Research  and  Education 

Year  Valuation  Operating  Budget 

19U1  109,500  7,9li3 

1951  153,538  133,279 

1952  169,398  i53,1jU1 

Projects  Reo.uested 

The  only  requests  in  the  current  program  are  submitted  lijy  the 
Department  of  Forests  and  Parks  and  the  Department  of  Research  and 
Education.  The  capital  needs  of  the  Game  and  Inland  Fish  Department  are 
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met  through  the  proceeds  of  fishing  and  hiinting  licenses  and  hence,  have 
never  been  charges  against  a  Capital  Improvement  Program.  In  the  current 
program  no  requests  have  been  submitted  by  the  Department  of  Geology,  Mines 
and  Water  Resources  and  the  Department  of  Tidewater  Fisheries, 
Recommendations  of  State  Planning  Commission 

Department  of  Research  and  Education.  This  Department  has  the 
responsibility  of  studying  the  natural  resources  of  the  Bay  and  its  tribu- 
taries and  developing  methods  of  promoting  these  valuable  assets.  The 
projects  which  are  requested  at  this  time  are  for  the  purpose  of  enabling 
the  agency  to  ej^jand  its  -work  into  additional  valuable  fields  of  endeavor. 
They  are  all  essential  to  the  proper  advancement  of  the  purpose  of  the 
Department,  The  State  Planning  Commission  approves  four  projects  at  a 
total  cost  of  $25,650, 

Department  of  Forests  and  Parks,  This  Department  has  the  re- 
sponsibility for  the  preservation,  control,  operation  and  expansion  of 
State  forests  and  State  parks  and  recreational  facilities.  The  program 
presented  by  this  agency  reflects  the  effect  of  two  projects  of  relatively 
recent  origin.  They  are  the  Sandy  Point  Park  and  the  Patapsco  River  Park, 
The  former,  initiated  in  19i;8,  has  advanced  to  a  stage  where  some  use  of 
the  facility  is  already  possible.  During  the  summer  of  1952  the  public 
was  able  to  use  the  fishing  and  bathing  facilities  subject  to  some  limita- 
tions in  convenience  and  comfort.  Several  items  remain  to  be  completed 
before  satisfactory  use  is  possible.  The  more  important  are  completing  the 
bathhouses  and  beach  improvements,  dredging  ponds,  and  establishing  park- 
ing areas.  Some  sanitary  facilities  are  also  necessary.  The  projects  re- 
quested v/ill  permit  the  State  to  improve  the  beach  for  bathing,  boating, 
fishing  and  picnicking.  Since  the  beach,  as  currently  developed,  is 


rO 


83 

obviouslj  incomplete  and  full  use  cannot  be  made  of  it,  the  Commission 
recommends  those  projects  which  are  the  most  urgent  and  essential. 

The  Patapsco  State  Park,  as  now  proposed,  is  a  major  activity. 
For  margr  years  the  State  has  operated  a  relatively  small  area  as  a  park 
along  the  Patapsco  River  but  the  complete  development  as  now  pictured,  ex- 
tending from  the  Baltimore  City  Harbor  to  a  point  15  to  20  miles  up  the 
River,  "vd.ll  increase  immeasurably  the  use  and  attractiveness  of  the  area 
and  meet  recreational  needs  of  the  City  of  Baltimore,  the  Metropolitan 
area,  as  well  as  large  portions  of  Howard,  Anne  Arundel,  Baltiirore  and 
adjacent  counties.  Following  the  acceptance  of  the  proposal  that  such  a 
park  be  developed,  made  by  the  Maryland  State  Planning  Commission  in  19^0, 
a  nationally  known  firm  of  Park  and  Recreational  Area  Planners  was  em- 
ployed to  draw  up  a  Master  Plan  for  the  entire  development.  The  results 
of  this  study  are  embodied  in  "Development  Plan  for  Patapsco  River  Valley 
Park,"  published  by  the  Planning  Commission  in  1950, 

The  projects  now  requested  by  the  Department  of  Forests  and  Parks 
within  the  area  of  the  proposed  park  are  all  taken  from  the  Master  Plan, 
The  Planning  Commission  is  well  aware  of  the  need  and  desirability  of 
acquiring  and  developing  the  land  Tfdthout  undue  delay.  For  these  reasons 
the  projects  requested  with  some  minor  modifications  are  recommended. 

The  State  Planning  Commission  recommends  the  acceptance  of  pro- 
jects in  the  Patapsco  State  Park  area  estimated  at  about  $112,000  and  in 
the  Sandy  Point  area  projects  estimated  at  about  iff 3^0, 000  as  necessary  to 
make  possible  the  desirable  utilization  of  the  two  parks.  The  recommenda- 
tion of  :!'.100,000  for  land  acquisition  at  Deep  Creek  State  Park  is  made  at 
this  time  because  the  vrater-front  property  is  becoming  increasingly  diffi- 
cult to  purchase.  Further  delay  will  handicap  or  prevent  the  State  owning 
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and  controlling  recreational  water-front  area  in  this  portion  of  the  State. 

Elsewhere  in  the  State  those  proposals  which  recommend  acqui- 
sitions that  are  becoming  more  difficult  year  by  year  are  approved  by 
the  Planning  Commission  as  are  a  number  of  relatively  inexpensive  projects 
concerned  primarily  with  correcting  or  improving  sanitary  conditions. 

Summary 

Total  Projects      Total 
Requested     Recommended 

Department  of  Forests  and  Parks    |  5,272,305     $   664.,500 

Department  of  Research  and  Education    1^.0.650         25.500 

^5,412,955       $690,000 
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18,000 

-     ] 

>PC 

4 

50 

39 

A 

Group  camp,  Elk  ^^eck  S,  P. 

36,500 

SS 

)PP 

4 

30 

40 

A 

Cafeterias,  Sandy  Point  S.  P. 

400,000 

SS 

)PP 

12 

40 

a 

A 

boat  iaiHiching  ramp,  Sandy  Point  S,  P, 

3,250 

SS 

jpp 

1 

20 

42 

A 

Group  tenting  area,  Breen  ilidge  Rec«  Area 

2,400 

SS 

)PP 

2 

30 

43 

A 

i    3ptic  tank  it  tile  field,    cabin  area, 

Elk  week  State  Park 

10,800 

s 

ffp 

3 

25 

44 

A 

£   ^ptic  tank  &  tile  field,   group  camp. 

Elk  igeck  State  Park 

8,700 

s 

)PP 

3 

25 

45 

A 

Game  area,   'Washington  I'lonument  S.  p. 

750 

SS 

3PC 

1 

15 

46 

A 

Camping  facilities.  Fort  Frederick  S,  P, 

7,500 

SS 

3PC 

2 

35 

47 

A 

Well  &  water  supply       "           "             "     " 

4,200 

+ 

3PC 

2  30 

48 

A 

itoad  construction,   Gathland  S.  P, 

14,500 

■i> 

tjpc 

2  20 

49 

A 

"                  "                  Harrington  iianor  Ao  A, 

18,000 

+ 

PPG 

4|  20 

50 

A 

Beaeh  devalopment,  Herrington  Manor  H.  A, 

6,500 

SS 

DPP 

i 

40 

51 

A 

Boat  Dock                            "                  "          "     " 

2,200 

s^ 

DPP 

4 

15 

52 

A 

Self  service  bathhouse,  i^ew  Germany  R,  A, 

6,  600 

+ 

3PC 

2 

15 

53 

A 

Koad  construction,                "          "            "        " 

24,000 

+ 

DPP 

4 

30 

54 

A 

Washhouse,   Green  Kidge  Rec.   Area 

7,500 

+ 

DPP 

i 

35 

55 

A 

Water  system     "        "            "            " 

3,500 

+ 

PPP 

t 

30 

56 

A 

Picnic  facilities,   Hilton  Ave,  Picnic  Area 

Patapsco  State  Park 

4,500 

SS 

dPC 

t 

15 

57 

A 

Sanitary  facilities,      "       "          "          "       " 

900 

s 

SPC 

3 

15 

58 

A 

Spring  cleaning,   facing  ie.  drainage,   Hilton 

Ave,  Picnic  iirea,  Patapsco  State  Park 

500 

+ 

PPC 

] 

15 

59 

A 

Road  Construction,   Holiofield  Picnic  Area, 

Patapsco  State  Park 

12,000 

4 

iPC 

tt 

20 

60 

A 

Wells  'k  water  supply     "       "       "        "       " 

5,700 

♦ 

3PC 

t 

25 

61 

A 

Sanitary  facilities,  Seneca  Creek  S,  P. 

8,000 

i 

DPP 

- 

25 

62 

A 

Picnic  facilities,   Holiofield  Rec.  Area 

7,250 

SS 

3PC 

4 

15 

63 

A 

n.oad  realignment  oc  construction,   Dans  Ht, 

State  Park 

32,500 

\ 

3PC 

' 

30 

64 

ii 

c)anitary  facilities,   Hoilofield  Rec.  Area 

1 

1,900 

s 

3PC 

^  30 

*  flnhTMifi 

pH    hv 

ouur^ 

tfji  1.  b 

ZU     \ij  •              . ..,»,,,»,,.., 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Symbols  used 
SS  -  Self  Supporting 
S  -  Saiie 


FUKfcSTS  M\D   PAHKS                  _      JULY  il.  1952 
Department:  Date  ..*... 


OtMitmU 

Pritrily 

■l 

•» 

Ita. 

SiMI 

65 

A 

66 

A 

67 

A 

68 

A 

69 

A 

70 

A 

71 

A 

72 

A 

73 

A 

74 

A 

75 

A 

76 

A 

77 

A 

78 

A 

79 

A 

80 

A 

81 

A 

82 

H 

83 

A 

84. 

il 

85 

A 

86 

ii 

87 

A 

88 

A 

89 

A 

90 

A 

91 

A 

92 

ii 

93 

h 

NAME  OF  PROJECT 


Development  program,  Patapsco  Kiver  Valley 

Park 
Parking  area,  Catoctin  R,  A, 
Picnic  facilities  "    "  " 
Sanitary  facilities  "   "  " 
Well  (it  water  system  "   "  " 
Road  construction  ik   parking  area. 

Ft.  Tonoloway  State  Park 
Picnic  facilities  "     "     " 
Road  construction,  Deep  Greek  State  Park 
Well  reservoir  &  water  System,  Deep  Greek  SP 
sanitary  facilities,  "    "   " 

Parking  area,  "    "   " 

Sanitary  facilities,  Ft.  Tonoloway  State  Pk. 
Water  System,  Loop  Trail  n.  ii., 

Gedarville  State  Forest 
Parking  area,  wew  Germany  R.  A, 
Sanitary  facilities,  Dans  Mt.  state  Park 
Parking  area.  Rocks  of  Deer  Greek  State  Pk, 
Well  6c  water  system,   "     "       "   " 
Incinerator,  Sandy  Point  State  Park 
Camping  facilities,   "     "     " 
Picnic  facilities.  Deep  Greek  State  Park 
Self-service  bathhouse,   "     "     " 
Sanitary  facilities,  iioop  i'rail  R.  A,, 

Gedarville  State  Forest 
Grading  &  utilities,  Gambrill  State  Park 
Picnic  pavillion.  Loop  Trail  R.  ii,, 

Gedarville  State  Forest 
well  «c  water  Supply,  c^eneca  Greek  S.  P. 
Picnic  facilities.  Washing 'n  Mora,  S.  P. 
Water  tanic  it.   system.  Loop  Trail  R.  A., 

Gedarville  State  Forest 
rtoad  construction,  Gambrill  State  Park 
Land  acquisition.  Green  nidge  n.  a. 


Total 


Total 

Eltimattd 

Capital 

CMt 


$100,000 
11,100 

13,400 

5,600 
4,500. 

11,000 
1,200 

75,000 

18,000 
4,800 

32,000 
2,000 

4,500 
16,725 
3,300 
9,250 
3,500 
8,000 
2,250 
10,000 
8,000 

5,400 
11,500 

9,500 
3,800 
2,250 

3,750 

40,000 

500 


^2, 119,480 


Annoal 

Increase  + 

Dt«rca,e — 

in  Operating 

Bndct 


tlMu 

Plais 
(  Sit* 


SS 
SS 

SS 
S 

+ 

4 
+ 
4 

SS 

4 

4 
S 
4 

s 

4 

SS 
SS 
oS 

S 


oS 

4 

4 

4 
4 

s 


ppp 

SPG 
SPC 
DPP 
SPC 

PPP 
sPG 
PPG 
PPG 
DPP 
PPG 
SPC 

SPC 
DPP 
DPC 
SPC 
PPP 
PPP 
DPC 
SPC 
DPC 

DPC 
PPC 

SPC 
DPF 
SPC 

SPC 
PPC 

sc 


OMslr. 

Tin 

il 

Mm. 


24  30 


Eit 
Ub 

it 
Yn. 


1 

4 
12 


20 
15 
30 
30 

30 
15 
20 
30 
20 
30 
30 

25 
30 
12 
30 
25 
30 
20 
15 
15 

15 

30 

40 
20 
15 

25 
20 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM  SyP^^ols  used 

SS  -  Self  Supporting 
DEPARTMENTAL  SUMMARY  ^  -  Same 


Department:  PQHfiS.TS.iU^D.  PAHKS Date  ..  July  .11,  .1.952.. 


Priiritr 


•t 


NAME  OF  PROJECT 


s, 

tl 

F. 
n 


.P. 
II 


Picnic  Facilities,  i^ew  Germany  R„  G. 
Game  Areas,  Sandy  Point  State  Park 
Utilities,    n     n     n     n 
Utilities,  Elk  Week  State  Park 
Sanitary  facilities,  Elk  week  State  Park 
Superintendent's  Residence,  Sandy  Point  S.P 
Picnic  Area,  Elk  week  State  Park 
Parking  area,  "    "    "     " 
Fishing  pier  sc  boat  dock,  Sandy  Point  S.P. 
Cabin  construction,  Wbw  Germany  Rec.  Area 
Camping  facilities,   "    "      "    " 
Washhouse,  "    "      "    " 

Picnic  facilities,  Big  Run  Rec.  Area 
Picnic  Pavilion,  Rocks  State  rark 
i/and  acquisition,  Washington  Honument 
Road  construction    "         " 
Parking  area,  Gathland  State  ir'ark 
Reservoir  <k   water  supply,  uans  lit.  S, 
Worksnop  ic   headquarters,    "   "  " 
Washhouse,  Fort  Frederick  State  Park 
Sanitary  facilities,  Wash.  Monument  S,  P, 
Cabin  construction,  herrington  I'ianor  B.  A. 
Septic  tank  6c  tile  field,   "     n   n  n 
Parking  area,  "     "   "   " 

Game  area,  Dens  Mountain  State  Park 
Gropp  camp,  Seneca  Creek  S,  P. 
Picnic  ir'avilion.  Deep  Greek  S. 
Cleaning,  grading  picnic  area, 
Self  service  bathhouse,  Herrington  Manor  RA 
willow  Gardens  development,  Patapsco  Valley 

State  Park 
j'arking  area,  Green  Ridge  R,  A. 
Picnic  facilities,  Dans  Mt.  3.  P. 
ricnic  I'av'ilion,  Seneca  Creek  S,  P. 
Swiiariing  pool  <i  bathhouse,  Gambrill  3,  P 
ricnic  ravixion,  Hilton  ^ve,  ReCo  Area 
:toaa  re-construci.ion,  Soapstone  -i  Glen  Artnlay 


P. 

Deep  CreekSP 


Tstel 

Eitimsttd 

Cspitel 

CMt 


$  4,500 

43,500 

150,000 

35,000 

10,000 

20,000 

18,500 

63,000 

25,000 

160,000 

3,400 

7,500 

5,675 

9,000 

200 

25,000 

11,260 

14,000 

4,250 

12,000 

1,500 

170,000 

4,250 

5,450 

3,250 

36,500 

18,000 

2,500 

2,200 

55,000 
13,500 
1,250 

11,500 
125,000 

10,500 

18,000 


Annnal 

Increase  + 

Decrease — 

in  Operatlnr 

Bndiat 


SS 

SS 


s 
s 

SS 

SS 

S3 

i, 
I 

4 

SS 
S 

+ 
+ 
+ 

SS 

s 

S>3 

+ 

SS 
SS 

s 

SS 

+ 

4 

+ 

S"^ 
SS 
SS 


Hate 

K 
9iau 
(  til* 


Cetili. 

It 

Mm. 


SPG 
PPG 

PPP 
PPP 

SPC 
DPP 
DPP 

PPP 
PPC 
SPC 


3 
4 
4 

4 
3 
8 
5 
8 
3 
18 


Crt. 

Ub 

la 
Yn. 


SPC  2 
DPP  6 
SPC  2 
SPC 

SC.  121 
DPP 
SPCl 
DPF 
DPF 
DP? 


SPC! 


SPd  3C     4P 

DPP     3  30 


15 

20 
30 

^3 

2C 
4C 

12 
3C' 
ICi 
40 
30 
35 
l!i 
40 

mm 

20 
30 
30 
45 
3> 
15 


PPC 
PPO 

SPG 
SPG 

sp<; 

SPG 

?P]'  IC 

SPG   : 

SPG 
SPG 

SPG 
SPG 


3) 
4) 
33 

43 
23 
23 

43 
33 
15 
43 
33 
43 
23 
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Symbols  used 
St>  -  vielf  Supporting 
S  -  Same 


(epartment:  FORESTS  Al^iDPaRKS Date  July  .11,.  1952... 


IHMrtMdll 

Total 

Annual 

SUta 

1     CMttr.l      Ell 

— 

!    ?riHilr 

Eitimctcd 

Increase  + 

tt 

TiM 

Ufc 

It 

»f 

NAME  OF  PROJECT 

CmpiUl 

Decreaic — 
in  Operating 

nan 

!• 

ti 

Ra. 

Smp 

Cut 

Bndiet 

(  liu|  Mu. 

Yn. 

30 

B 

Well  &  water  system,   Fort  ■'■'onoloway  o,  P, 

%  3,500 

+ 

DPP 

'i    3 

■           1 

1 

25 

31 

B 

Cabin  construction,  Big  Kun  Ro  A. 

96,000 

SS 

spc  15 

40 

30 

32 

B 

iload  construction.   Green  Hidge,  il,  A. 

8,000 

+ 

DPP     2 

33 

B 

Beach  development,   New  Germany  R,  A. 

20,000 

+ 

DPPi     2 

40 

34 

B 

Sanitary  facilities.  Deep  Creek  S,  P, 

4,800 

+ 

DPf 

2 

20 

35 

B 

Picnic  facilities.   Loop  Trail  R,  A. 

4,500 

+ 

SPC 

;    2 

12 

36 

B 

Improvement  of  caretaker's  residence, 

Gothland  State  Park 

3,500 

.. 

SPd     2 

2C 

37 

3 

Parking  area,  Zekiah  ReCo  Area, 

2,760 

S 

SPC     2 

3C 

38 

B 

Dock  «  boathouse,   Sandy  Point  S.  P, 

125,000 

SS 

PPP     6 

4C 

39 

B 

Camping  facilities.  Loop  Trail  R,  A, 

3,500 

s 

SPC     2 

2; 

;o 

B 

Parking  area,  Milburn  Landing  R.  A, 

3,000 

s 

ppq    1 

3i' 

\1 

B 

Well  it.  water  supply  system,  Milburn  Land.RA 

3,500 

+^ 

ppf 

3 

21 

\ 

a 

B 

Picnic  Pavilion,  wilburn  Landing  R.A, 

9,500 

sg 

SPC 

3 

4CI 

;3 

B 

Picnic  facilities,  Milburn  Landing,  R.A. 

3,750 

SS 

SPC 

1 

l!i 

^ 

B 

Picnic  Pavilion,    Gatoctin  Rec,  Reserve 

9,500 

SS 

SPC 

4 

40 

\b 

^ 

Sanitary  facilities,  wilbum  Landing  R.A. 

2,500 

s 

SPC 

1 

ICJ) 

.6 

B 

Picnic  Pavilion,   HoUofield  R.A. 

11,500 

SS 

SPC 

5 

4( 

1 

\1 

B 

Picnic  facilities,   Herrington  Manor  R.A. 

4,500 

SS., 

SPC 

2 

1: 

) 

.3 

B 

Picnic  facilities  at.  playground  equipment 

Gambrill  State  Park 

12,775 

iS 

SPC 

3 

1! 

5 

.9 

B 

Picnic  Pavilion,   Gambrill  State  Park 

11,000 

s2 

SPC 

5 

4! 

) 

JO 

B 

Picnic  Pavilion,   Gathland  State  Park 

22,000 

SS 

SPC 

5 

4( 

) 

jl 

B 

Game  area.   Green     Ridge  R.A, 

3,500 

s 

SPC 

1 

4< 

) 

52 

B 

Picnic  facilities.  Fort  Frederick  S.  Po 

TOTAL 

2,270 

SS 

SPC 

1 

1 

5 

1,471,040 

33 

C 

Group  Camp,  Elk  l^eck  State  Park 

40,000 

SS 

DPI 

4 

3' 

j4 

C 

Swimming  pool,  oandy  Point  State  Park 

185,000 

SS 

PI 

10 

3 

55 

c 

Picnic  Pavilion,  Loop  Trail  ft. A. 

8,000 

SS 

SPC 

4 

4: 

56 

c 

Parking  area,   Seneca  Creek,   State  Park 

12,000 

SS 

SPC 

1 

3: 

57 

c 

Da.u  construction  (f.  bathing  beach,   Seneca 

Creek  State  Park 

45,000 

SS 

PPJ 

6 

43 

58 

c 

Self  service  bathhouse,   Seneca  Greek  S,P, 

6,300 

SS 

DPI 

1 

2] 

)9 

G 

1 

Septic  Tank  ^  tile  field,       "           "     "    " 

4,000 

+ 

DPP 

3 

2] 

ibmitte 

1 

^  by: 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Symbols  iigect 
SS  -  Self  Supporting 
A  -  Same 


Department:   FORESTS. Al^iD.PJLAKS Date  . Jiay...ll,.,1952.. 


OtfMimMUt 


c 
c 

c 
c 
c 
c 

c 
c 
c 
c 
c 
c 

c 
c 
c 


c 
c 

c 

G 

c 

c 

G 

c 

c 

c 
c 

G 

c 

c 

c 
c 


NAME  OF  PROJECT 


tl 

II 

II 

II 

II 

II 

II 

II 

tl 

II 

II 

II 

Picnic  Facilities,  Green  liidge  R.  A. 
i^ater  System,  new  cabin  group,  Herrington 

l-ianor  Recreation  Area 
Camping  facilities,  Herrington  Manor  R.  A. 
Beach  Development,  Deep  Creek  State  Park 
Soad  construction. 
Parking  area. 
Sanitary  Facilities, 
Concession  Building,  Rocks  State  Park 
Sanitary  Facilities,  Gambrill  State  Park 
Lodge,  Herrington  Manor  R,  A. 
Cabin  Constraction,  31k  Keck  State  Park 
Road  improvement,  Loop  Trail  R.  A, 

Cedarville  State  Forest 
Picnic  Pavilion,  Deep  Creek,  S.  P, 
Picnic  facilities,  Beep  Creek  S.  P, 
V/ashhouse  &  water  line,  herrington  Manor 

Recreation  Area. 
Game  St   play  area.  Rocks  State  Park 
Road  Construction,  Sandy  Point  State  Park 
l^ature  Trail,  Loop  Trail  R.  A.  Cedarville 

State  Forest 
Picnic  Pavilion,  Green  Ridge  R.  A. 
Picnic  Pavilion,  Big  Kun  R.  A. 
iunphitheater,  Sandy  Point  State  Park 
Trail  Constrijiction,  Rocks  State  Park 
Trail  Constru.ction,  Seneca  Creek  S.  P. 
Parking  area.  Big  Run  R.  A. 
Game  ia'ea.  Big  Rmi  R.  A. 
Maintenance  Shop,  Seneca  Creek  S.  P. 
Picnic  Pavilion,  Fort  Tonoloway  S.  P, 
Road  Construction,  Selby  Picnic iRea 
Parking  Area,  Selby  Sport  Picnic  Area 
Picnic  Area,  1/ater,  Sanitary  Facilities 

Selby  Sport  Picnic  Area 
Development  Mill  Run  Picnic  Area 
Picnic  Facilities,  ilegro  Ho'intain  Picnic  A 
Land  acquisition,  4  acres,  Gasselraan 
Eridga-Picnic^JLTBa. 


Total 

Estimated 

Capital 

Cost 


$4,500 

1,450 

3,400 

12, 500 

50,000 

19,200 

4,800 

7,500 

10,000 

99 //20 

83,000 

8,000 

9,500 

15,000 

7,500 
5,500 
103,000 

1,450 
9,500 
9,000 
100,000 
4,000 
750 
4,590 
4,500 
5,500 
8,500 
5,000 
2,400 

13,600 

21,000 
1,500 

1,000 


Annual 

Increase  -|- 

Decreasc — 

in  Operating 

Badcet 


SS 

Sb 

+ 

s-^ 

+ 

SS 

f+ 

SS 

SS 

+ 

SS 
SS 

+ 

SS 

s 
s 

SS 
SS 
SS 

o 
1^ 

a 

4 

s 

4 

SS 


StalK 

•I 

{  SUi 


Cinlr. 
Tint 


Mat. 


3P(p  2 


DPP 

SPG 

PC 

[PPG 
PC 
DPP 
PPG 
PPP 
PE 
SPC 

SPG 

SPG 
SPG 

DP? 
DPP 
PPC 

DPI 

SFC: 
PPr      4 
PPP 


1 
2 

4 
6 

3 
2 
2 

4 
10 

10 

1 

3 
6 

5 
2 


2 
3 


1 

2 


SPCI 

spc; 

DPP 
SPC     4 
SPG     A 


EtL 
Ua 

ii 
Yra. 


20 

30 
40 
20 

30 
20 

30 

4C 

3C 

2C 
If! 

30 

20 
20 

40 

4^ 
40 
30 
50 
30 
30 
40 
2) 
40 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM  Symbols  used 

SS  -  SSilf  Supporting 
DEPARTMENTAL  SUMMARY  ^     _  ^q_^q 


Department:  POaESTS-.Ai:D..PAIlKS 

Date  July. 11,... 19.52 

DtMtmtil 

TeUl 

Annnsl 

iWa 

CMstr 

U. 

Pritrity 

^r    A    V  f  VTI       ^^ T^       T^1"k>^  T^~^V^#¥^ 

Eitimsted 

Increase  + 

•< 

Tim 

Uh 

1) 

1; 

NAME  OF  PROJECT 

Cmpital 

in  Operatinr 

ntn 

il 

h 

Rt^ 

tnm 

CMt 

Badctt 

«  tiU 

Mn. 

Tn. 

193 

c 

Parking  Area,    Uasselman  Bridge  Picnic  A. 

Z     800 

5-94 

C 

Water  Supply,   Casselman  Bridge  Picnic  A. 

2,000 

L95 

C 

Picnic  Facilities,   Cass'ilman  Bridge  Picnic^ 

2,000 

L96 

C 

Sanitary  Facilities,   Casselman  Bridge  P.A, 

3,500 

L97 

n 

Land  Acquisition,  40  acres,  Dan's  Rock  P.A, 

500 

L98 

c 

Picric  Facilities,                         "            "     "     " 

5,600 

;L99 

c 

Trail  Construction,                      "          "       "     " 

1,000 

200 

c 

Sanitary  Facilities, 

800 

201 

c 

Land  Acquisition,  Wills  Mt.  Historic  Reser-v 

^e  22,000 

prp 

c 

Road  Construction,      "         "            "              " 

50,000 

fe03 

c 

Parking  areas,              "         "            "              " 

5,850 

204 

c 

Protective  WaSl^          ""       "            "              " 

40,000 

205 

c 

Picnic  Facilities,      "         ""       ""              " 

11,000 

206 

c 

Concession  Building  "         "           "    .          " 

9,500 

207 

c 

Land  Acquisition,   25  acres,   Tovm  Hill  P.A. 

625 

208 

c 

Picnic  Facilities,                           "        "    "    " 

5,600 

209 

c 

Parking  Area,                                       '"■        "   "     " 

2,400 

210 

G 

Parking  Area,  Doncaster  Recreation  Area 

2,200 

P""! 

c 

Picnic  Facilities,          "      "       "              " 

5,000 

212 

c 

Picnic  Pavllioi                "     "     ""            "" 

9,000 

213 

c 

Sanitary-  Facil-ities       "     "       "              " 

2,000 

214 

G 

Well  and  Water  system  "     ""     "             " 

4,500 

215 

G 

Land  acquisition,   185  acres  R/W,   Cliffs  of 
Calvert  Recreation  Area 

50,000 

216 

C 

Parking  Area,   Cliffs  of  Calvert  Ree.  Area 

7,200 

£7 

C 

Bathhouse  and  Beach  Development,   Cliffs 
of  Calvert  Recref^tion  Area 

26,000 

218 

G 

Picnic  facilities.   Cliffs  of  Calvert  R.  ii. 

7,225 

2J.9 

G 

Administration  Bldg.      "       "            "         "     " 

12,000 

220 

G 

Trails  and  Lookouts,      "       "           "         "     " 

2,000 

221 

C 

Land  Acquisition,  Point  Lookout  R.A. 

50,000 

222 

G 

Parking  Area,              "           "              "   " 

13,500 

223 

C 

Road  Construction,   "           "             "  " 

15,000 

224 

G 

Picnic  Facilities     "           "             "   " 

17, 75c 

225 

G 

Bathhouse  ^■.  beach 

development     "           "              "   " 

26,500 

226 

G 

Headquarters                "            "              "   " 

12,750 

227 

C 

Piers,                           "           "             "  " 

4,500 
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MARYLAND  STATE  PLANNING  COMMISSION 
LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 


DEPARTMENTAL  SUMMARY 


Symbols  used 
SS  -  Self  Supporting 
£  -  Same 


Department:  F.OP.ESTS ■  AJffl. •  PARKS 

Date  July.  11,,..  1952 

DiMrtMitd 

ToUl 

Annual 

tMn 

Ctnlr 

EiL 

Priwilr 

^^     A    ^  M  VI         J^  V^        T^T^  ^^  T^"^  ^^trW^ 

Eitimsted 

Increase  + 
Decrease 

If 

Tin 

LHi 

ly 

Or.* 

NAME  OF  PROJECT 

Capital 

in  Operetinff 

PfilS 

is 

i> 

k 

C«t 

BDd(«t 

(  Sill 

Mh. 

Xn. 

228 

c 

Land  Acquisition,   1,000  Acres,   Trappe  S.P. 

$50,000 

229 

c 

Pvoad  Constmiction,  1  .nile,  Choptank  liiver 
Section,  Trappe  State  Park 

39,000 

230 

c 

3r-idge,   Choptank  River  Section,   Trappe  S.P, 

20,000 

231 

c 

ParMng  Area   "            "              "                "         "    " 

7,200 

232 

c 

Picnic  Genter"            "              "                "          "   " 

14,175 

233 

G 

Bathhouse  &     "            "              "                 "          "   " 
Beach  Development 

16,000 

234 

c 

Parkin^  Area,  Miles  Creek  Section,   TrappeSP 

1,800 

235 

c 

Pier,                     "             "           "               "  "     " 

1,500 

1236 

c 

Dam,  Big  Pond  Section,  Trappe  State  Park 

15,000 

237 

c 

Parlcing  Area     "     "             "             "             " 

7,200 

238 

c 

Batnhouse  &       "        "           "             "              " 
Beach  development 

17,000 

239 

c 

Picnic  Center  "        "            "              "              " 

14,725 

240 

c 

parking  Area,   Quarry  Section  Trappe  S.P., 

2,500 

?/,! 

G 

Picnic  Center       "               "             "           "   '' 

-..    -725 

?/,? 

c 

Dam,   Upper  Fond  Section,   Trappe  ':^.  P. 

3,000 

243 

c 

Parking  Area     "     "                    "          "     " 

2,400 

24/, 

c 

Bathhouse  &       "     "                    "          "      " 
Beach  Development 

10,000 

255 

c 

Picnic  Center     "     "                  "          "     " 

12,100 

24^ 

c 

Trails,   Footbridge  i:-tc.      "   "          "     " 

7,000 

2-4'i 

Land  Acquisition,  686  acres,   Ocean  Beach 

State  park 

50,000 

245 

c 

Bathhouse,    Ocean  Beach  State  Park 

19,000 

24S 

c 

Parking  Area,      "        "            "            "' 

Total 

6,000 

L, 681, 785 

A  Priority  

2,119,480 

B         "           

L, 471, 040 

C         "           

GciAED  TOTAL 

L, 681, 785 

5,272,305 

Submitted  by: 


Joseph  F.  Kaylor 

(Na«) 


Director 

(TlUt) 
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MARYLAND 


SIX-YEAR  CAPITAL  IMPROVEMENT  PROGRAM 
DEPARTMENTAL  SUMMARY 


STATE  PLANNING 
COMMISSION 


Department: Reseaxch..ajid.Mucatlon.... ..Date July..  2.,  ...19.52... 


Departmental 
Priority     j 


By    1 
Group  I 


NAME  OF  PROJECT 


Total 

Estimated 

Capital 

Cost 


Annual 
Increase  + 
Decrease  — 
in  Operating 

Budget 


Status 

of 
Plans 
&Site 


Conslr. 

Time 

in 

Mos, 


Est, 
Life 


Yrs. 


Fish  Hatchery 


A    I  Weather  Service  Shelters 
A    I   Shad  Rearing  Pond 
A       Terrapin  Hatchery- 


Research  Building 
Eastern  Shore  Sub-station 


Ma 


Western 


ub-statlon 


Submitted  by 


$7,800 


1,000 


6,000 
10,850 
91,000 
12,000 


12,000 


D  irector 


0 

0 
$80.00 
1,800.00 
660.00 
L^O.OO 
UO.OO 


(Title) 


10 

10 
10 
10 
10 
10 
10 


3 
6 

K 

10 
12 
10 
10 


20 
20 
.00 
60 
]L00 
60 
60 


R.   V.   Truitt 
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DEPARTMENT  OF  MARYLAND  STATE  POLICE 

Legislative  Authority 

The  Department  of  Maryland  State  Police  was  created  by  the 
General  Assembly  in  1935 •  At  that  time  it  assumed  the  law  enforcement 
activities  previously  the  responsibility  of  the  Motor  Vehicle  Department, 
Function 

The  Department  is  responsible  for  the  enforcement  of  the  crim- 
inal and  motor  vehicle  laws  of  the  State.  The  work  is  divided  among  the 
following  Bureaus:  Criminal  Identification  and  Statistics;  Communication; 
Traffic  Collision  Statistical;  and  the  Traffic  Staff,  In  addition  to  the 
Headquarters  at  Pikesville  the  Department  maintains  local  barracks  at  nine 
different  locations  throughout  the  State, 

The  valuation  (plant,  equipment  and  land)  and  the  annual  oper- 
ating budget  of  the  Maryland  State  Police  for  the  years  19U0,  19^1  and 
1952  are  given  below: 

Year  Valuation  Operating  Budget 

19U0  $       361,378  $        Ull,197 

1951  l,U68,785  1,720,859 

1952  I,ia7,3l48  1,813,536 

Projects  Requested  and  Recommendations 

The  Maryland  State  Police,  annually,  must  deal  with  an  increasing 
number  of  vehicles,  of  increasing  capacity  and  travelling  more  miles  per 
year.  These  increasing  demands  have  caused  the  Department  to  publish  a 
Special  Legislative  Report,  dated  February  6,  1952, in  which  the  number  of 
men  required  to  meet  the  published  standards  based  on  five  factors  has 
been  computed.  The  number  represents  a  considerable  increase  over  the  num- 
ber now  engaged  hy   the  State, 

One  operational  requirement  is  the  availability  of  barracks 
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which  can  serve  as  regional  headquarters  and  in  -which  a  portion  of  the 
force  can  be  housed.  Of  the  nine  now  in  use  the  barracks  at  Frederick 
have  been  built  in  the  past  few  years  and  are  modem  and  adequate  in  every 
way.  Three,  however,  are  badly  in  need  of  relocation  and  new  construction. 
They  are  at  Waldorf,  Easton  and  Cumberland,  Only  the  site  at  Waldorf  is 
adequate  and  properly  located  for  new  barracks  and  for  that  reason  this 
project  is  presented  at  this  time.  It  is  in  keeping  with  the  anticipated 
needs  of  the  Department  and  is  planned  in  conformity  with  the  size  and 
nature  of  the  Department  ultimately  required,  ■ 

The  State  Planning  Commission,  mindful  of  the  imperative  need 
for  road  policing,  and  in  view  of  the  great  services  rendered  the  citizens 
of  Maryland  by  these  efforts  to  make  travel  on  the  highways  more  safe,  and 
to  increase  the  efficiency  of  the  operations  of  the  Maryland  State  Police 
Department,  recommends  the  approval  of  new  barracks  at  ?[aldorf • 
Summary 

Total  projects  requested fj720,803 

Total  recommended  ,, 1[|.2,000 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMAKY 


Department: 


Maryland  State  Police  P^^^    May  15,  1952 


DaMrtauUI 


1        •» 


NAME  OF  PROJECT 


ToUl 

Estimated 

Capital 

Coat 


A 


New  Barracks  at  Waldorf  to  replace  old 
building.  The  present  building  is  inade- 
quate to  house  Troopers  assigned.  We  are 
at  present  renting  sleeping  quarters  at 
Waldorf,  We  have  purchased  sufficient 
land  and  installed  water  system  at  this 
site  to  accommodate  new  Barracks  comoarable 
to  Frederick  Barracks, 

New  Barracks  at  Cumberland.  The  old 
building  is  in  bad  condition  and  inadequate 
to  accommodate  men  assigned  there.  Ground 
would  have  to  be  pixr chased  for  this 
Barracks. 

New  Barracks  to  replace  old  building  at 
Easton.  The  old  building,  somewhat 
comparable  to  Waldorf  and  Cumberland,  is 
not  adequate  for  present  needs  and 
relocation  of  main  roads  indicates  change 
of  location. 

Nev;  Barracks  to  replace  building  at 
Conovdngo  that  is  rented  from  Power 
Company  at  Dam.  We  feel  that  location  of 
nev  Barracks  should  be  on  Route  f^i;0 
because  Conowingo  and  Benson  Barracks 
are  both  on  Route  1, 

Enlarge  Waterloo  Barracks, 

Enlarge  Benson  Barracks, 

Enlarge  Salisbury  Barracks, 


|lU2,Oi;2.50 


$160,87U.50 


Annual 

Increase  + 

Decrease — 

in  Operating 

Bodgat 


Stalii 

•I 
Plan 
(  Sill 


Csiilr. 
Tisis 

li 

MSL 


$152,956.50 


$152,956.50 

$  1;0,018.00 

$  35,976,61 
e  35,978.75 


to. 

Ub 

is 

Yn. 


Submitted 


(TIU() 

Superint  endent 
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UNIVERSITY  OF  IIARYLAND 

Legislative  Authority 

The  University  of  Maryland,  as  presently  constituted,  came  into 
being  in  1920  vfhen  the  privately  owned  and  operated  University  of  Maryland 
in  Baltimore  and  the  Maryland  State  College  at  College  Park  were  con- 
solidated. 
Function 

The  function  of  furnishing  higher  education  to  the  citizens  of 
Maryland  is  illustrated  by  the  schools  and  divisions  into  which  the  Univer- 
sity is  divided.  They  include  the  Colleges  of  Agriculture,  Arts  and  Sci- 
ences, Business  and  Public  Administration,  Education,  Engineering  and 
Aeronautical  Sciences,  Home  Economics,  Military  Science,  Physical  Educa- 
tion, Recreation  and  Health,  and  Special  and  Continuation  Studies;  the 
graduate  school;  and  the  summer  school,  at  College  Park.  At  Baltimore  are 
the  professional  schools,  such  as,  the  Schools  of  Dentistry,  Law,  Medicine, 
Nursing  and  Pharmacy.  Also  in  Baltimore  are  the  University  Hospital,  the 
Baltimore  Program  of  the  College  of  Special  and  Continuation  Studies  and 
the  Psychiatric  Institute.  Research  farms  are  maintained  in  Howard, 
«/icomico  and  Prince  George's  counties.  The  Maryland  State  College  at 
Princess  Anne  is  directed  by  the  University  of  Maryland,  which  also  main- 
tains the  Pleasant  Valley  Recreation  Area  in  Garrett  Park. 

The  valuation  (plant,  equipment  and  land)  and  the  annual  op- 
erating budget  of  the  University  of  Maryland  for  the  years  19^0,  19^1  and 
19^2  are  given  below: 

University  Hospital  -  Baltimore        University  of  Maryland  -  Baltimore 
Year  Valuation  Year  yalu,ition 

19i;0       %   2,770,567  l^^iO  I  2,B22,i;;o 

1951  3,615,002  1951  y2^'i-:J, 


1952 


5;o67;7UO  1952  3,5lii,oo5 
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University  of  Maryland  -  College  Park 
Year         Valuation 

19liO        %   2,822,150 

1951  3,372,157 

1952  3,5lU,005 

Unjyersity  of  Maryland  -  All  Units 

Total  Operating  Budget 
Year       Total  Valuation    State  T"tmds    Federal  Fands      Total 

19U0      $   12,771,786      |  3,Wlt,206   $  iiOU,903     $  3,889,109 

1951  30,98U,030       16,631,U26     629,303      17,260,729 

1952  36,661,538       16,089,110     622,972      16,712,082 

Projects  Requested  and  Recommendations 

The  program  submitted  by  the  University  of  Maryland,  entitled 
"New  Facilities  Needed  by  the  University  of  Maryland,"  partakes  of  five 
separate  types  of  proposals.  The  first  is  a  self -liquidating  program  for 
housing  which  will  be  of  no  cost  to  the  State,  The  second  relates  to  funds 
to  complete  buildings  and  provide  equipment  for  buildings  for  which  some 
money  has  already  been  appropriated.  The  third  concerns  renovations  and 
modernization  of  buildings.  The  fourth  is  nevf  structures  needed  at  College 
Park,  Baltimore  and  Princess  Anne,  The  fifth  is  for  additional  land. 

Quoting  from  the  report  submitted,  "The  buildings  and  other  fa- 
cilities requested  for  the  University  of  Maryland  in  this  prospectus  are 
necessary  to  meet  the  immediate  requirements  for  teaching,  research,  and 
extension  for  the  present  student  body  and  for  the  present  other  demands 
that  are  being  made  for  the  services  the  University  renders," 

The  divisions  by  amounts  among  the  above  five  groups  are  as 
follows : 
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To  Furnish  Housing  |  3,505,000 

To  Complete  Projects  already 

rnideruaj  750,000 

To  Finance  Renovations  230,000 
To  Construct  and  Equip  New 

Structures  12,282,525 

To  Acquire  Land  603,865 

Total      $   17,371,390 
The  funds  for  housing  are  listed  in  this  report  although  they 
will  be  financed  under  the  authority  granted  to  the  University  of  Maryland 
to  issue  bonds  for  self- liquidating  projects  and  will  not  be  a  part  of  the 
General  Construction  Loan  of  1953,  ty  which  the  Capital  Inprovement  Pro- 
gram will  be  financed. 

The  housing  to  be  furnished  under  this  self- liquidating  progran 
is  as  follovre: 

1  Large  Dormitory  (15G  girls)     $    600,000 

2  Small  Dormitories  (160  girls)        500,000 

2  Large  Dormitories  (UOO  men)        1,200,000 

3  Small  Dormitories  (300  men)  525,000 
6       Small  Dormitories  to  rent  to 

Fraternities  and  Sororities 

(256  students)  680,000 

Total    $  3,505,000 
The  Attorn^  General  of  Maryland  has  ruled  that  there  is  no 
legal  difficulty  to  be  encountered  in  the  State  issuing  bonds  for  the 
dormitory  facilities  needed  at  College  Park  with  the  proviso  that  the 
revenue  from  the  buildings  so  birLlt  be  applied  to  the  principal  and 
interest  on  the  bonds. 

Based  on  this  opinion  and  subsequent  inspection  of  the  housing 
facilities  at  the  University  of  Maryland,  the  Commission  recommends  that 
consideration  be  given  by  the  General  Assembly  for  providing  housing  at 
the  University  of  Maryland  financed  on  a  self -liquidating  basis. 

The  Commission  recommends  that  the  University  of  Maryland  pre- 
pare a  prospectus  of  the  housing  needs,  outlining  in  detail  the  sources  and 
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■bases  of  revenues  anticipated,  along  with  detailed  estimates  of  charges 
and  operating  costs,  which  will  satisfy  the  Director  of  the  Budget  and  the 
Legislature  as  to  the  adequacy  of  the  financial  program  to  be  used  in 
liquidating  such  projects,  and  present  such  prospectus  to  the  Budget  Direc- 
tor prior  to  its  submission  to  the  Legislature,  It  f\irther  recommends 
that  the  legislation  for  financing  the  proposed  housing  and  dormitory  fa- 
cilities at  College  Park  be  presented  to  the  Legislature  as  a  separate 
Bond  Issue  Bill  and  that  approval  of  the  financial  program  be  contingent 
upon  complete  satisfaction  that  such  projects  can  be  properly  and  adequate- 
ly financed  from  revenue  derived  from  such  facilities. 

Inasmuch  as  this  recommendation  is  distinct  from  the  General 
Construction  Bill  it  is  not  included  in  the  Capital  Improvement  Program, 

There  are  projects  at  Baltimore,  College  Park,  and  Crisfield 
which  are  in  the  process  of  construction  for  which  the  funds  available  are 
insufficient  to  meet  the  total  cost.  Since  the  projects  are  unusable  un- 
less completed  and  equipped,  the  Planning  Commission  has  approved  addition- 
al funds  to  supplement  money  cxirrently  available.  These  funds  should  be 
all  that  is  necessary  to  complete  constructing  and  equipping  the  Storage 
Building  at  University  Hospital;  the  Industrial  Arts  and  Engineering 
Buildingj  the  Engineering,  Physics,  Chemistry  and  Mathematics  Buildings; 
and  the  Engine  Research  Laboratory  at  College  Park;  and  the  Seafood  Lab- 
oratory at  Crisfield,  In  the  case  of  the  Engine  Research  Laboratory  the 
necessary  equipment  is  expected  to  be  obtained  through  an  arrangement  with 
a  large  government  research  organization  at  no  cost  to  the  State.  The 
additional  funds  at  Crisfield  are  sufficient  to  equip  completely  the  Sea- 
food Laboratory  and  provide  necessary  access  roads. 

Projects  for  remodeling  are  approved  in  the  interest  of  health 
and  safety  at  the  University  Hospital  by  explosion-proofing  and  air 
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conditioning  the  operating  room  and  installing  a  new  elevator.  At  College 
Park,  one  project  for  remodelling  the  old  gymnasium  so  as  to  provide  a 
dormitory,  to  accommodate  60  to  70  men,  was  approved  as  an  economical 
method  by  which  additional  student  housing  could  be  obtained.  The  Uixi- 
versity  reports  that  the  necessary  equipment  can  be  purchased  from  op- 
erating funds. 

The  heating  facilities  at  College  Park  are  badly  in  need  of  re- 
placement and  extension.  To  this  end,  the  Planning  Commission  recommends 
a  total  of  one  million  dollars  for  the  construction  of  a  new  Boiler  House 
with  equipment  and  the  extension  of  the  steam  distributing  system. 

The  request  for  an  Infirmary  at  the  College  Park  was  studied  by 
the  Medical  Care  Committee  which  reported  as  folloiTsj 

The  request  for  an  Infirmary  at  College  Park  was  for  an  amount  of 
$uOO,000,  The  University  intends  to  seek  supplementary  funds  from  the 
United  States  government  under  the  Hill-Burton  Act,  Not  only  are  the  pre- 
sent Infirmary  and  Campus  Health  Center  deemed  inadequate,  but  the  adminis- 
tration of  the  University  wished  to  be  able  to  offer  health  service  and 
bed  care  to  the  University  faculty,  employees  and  their  families. 

Before  making  any  recommendations  the  Subcommittee  of  the  Com- 
mittee on  Medical  Care  inspected  the  present  facilities  and  studied  their 
operation  as  well  as  the  current  policies  in  comparable  institutions  with 
respect  to  Health  Center  and  Infirmary  activities.  As  a  resiilt  of  this 
examination,  the  committee  states  that  the  present  infirmary  has  been  com- 
pletely modernized  and  accommodates  twenty-fo\ir  patients.  On  the  floor 
below  the  Infirmary  are  small  offices  and  examining  rooms  for  the  out- 
patient Health  Center  activities.  These  rooms  are  small;  the  v/aiting  room, 
laboratory  and  x-ray  facilities  are  particularly  small  and  inadequate. 
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The  Conmittee  states  that  it  is  particularly  important  to  make 
a  distinction  between  infirmary  care  and  hospital  care.  Up  to  the  present, 
the  University  has  been  offering  infirmary  care  to  the  students  whereas  it 
is  proposed,  if  the  new  building  can  be  obtained,  to  offer  hospital  care 
to  the  students,  the  faculty,  the  University  employees  and  the  families 
concerned.  This,  of  course,  would  entail  the  services  of  specialists  for 
obstetrics,  pediatrics  and  the  like. 

The  SubocDinittee  submitted  the  following  conclusions  and  recom- 
mendations which  were  forwarded  by  the  Committee:  1.  Insofar  as  infirmary 
facilities  are  concerned,  your  subcommittee  deems  the  present  infirmary  to 
be  adequate  for  present  needs.  2.  So  far  as  Health  Center  (Student  Health 
Service)  activities  are  concerned,  your  subcommittee  believes  the  present 
available  space  and  equipment  to  be  inadequate  and  recommends  that  appro- 
priate funds  be  made  available  to  expand  this  activity.  3.  This  subcom- 
mittee believes  that  the  present  request  for  $1^00,000,  for  the  proposed 
infirmary,  should  not  be  approved  because,  (a)  there  is  not  a  demonstrable 
need  for  larger  infirmary  facilities  than  are  presently  available,  (b)  if 
the  proposed  building  is  to  be  used  as  a  hospital,  the  request  for  funds 
is  not  adequate.  U.  Yo\ir  subcommittee  does  not  desire  at  this  time  either 
to  approve  or  disapprove  of  a  proposed  community- type  general  hospital,  to 
be  located  on  the  University  campus,  for  the  purpose  of  rendering,  more  or 
less,  complete  medical  service  to  the  whole  community.  Your  subcommittee 
believes  that  such  a  proposition  should  be  extensively  studied  and  plans 
drawn  up  which  T/ill  include  not  only  the  building,  but  plans  for  staffing 
and  financing  the  budget  of  such  a  venture. 

The  Maryland  State  Planning  Commission  concurs  in  the  necessity 
of  a  complete  report  on  all  aspects  of  the  proposed  hospital  and  service 
before  any  determination  and  recommendation  regarding  the  project  can  be 
made* 
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In  the  absence  of  legislative  directive  regarding  the  ftiture  role 

of  Maryland  State  College  (formerly  Princess  Anne  College)  in  the  over-all 

program  of  the  University  of  Maryland,  the  Commission  recommends  that  no 

long- term  improvements  be  tindertaken  at  Princess  Anne  at  this  time. 

Sumaarv 

Total  Projects       Total 
Requested      Recommended 

Baltimore  $  1,4.83,865      ^   180,000 

College  Park  8,724,525       1,725,000 

Crisfield  50,000  6^,000 

Maryland  State  College         3,590,000  0 

(Princess  Anne) 

Other  Localities  25»C00       0 


Total      $13,873,390       $1,969,000 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

UEl'AKTMliNTAL  SUMMARY 

Department:  UNIVERSITY  OF  .MARILANP Date  ..June... 28.,..  1952,. 


D^ntMitri 

PrifrRr 


inn 


NAME  OF  PROJECT 


ToUl 

Estimmted 

Capital 

Coat 


COLLEGE  PARK 

Industrial  Arts  &  Engineering  Bldg, 
Engineering  Research  Laboratory- 
Equipment  for  Engineering,  Physics, 
Chemistry  and  Mathematics 


115,000 
230,000 


295.000 
j   6^0,000 
Changes  in.  Renovation,  and  Repairs  of  Bldgs. 


Old  Chemistry  Bldg,  to  use  for  Zoology 

Classrooms  &  Laboratories,  and  for 

Home  Economics 
Renovation  &  Repairs  Calvert  Hall,  Men's 

Dormitory,  including  replacement  of 

plumbing  &  fixtures 
Remodeling  Old  Gymnasium  for  Men's 

Dormitory 

Agriculture 

Meat  Laboratory- 
Light  Horse  Bam 
Dairy  &  Animal  Husbandry  Research  & 

Classroom  Bldg. 
Clearing  &  Fencing  Land 
Five  Cottages  for  Agronomy,  Horticulture, 

&  Animal  Husbandry 
Dairy  Research  Barn 
Purchase  of  Land  for  Agricultviral 

Purposes 

Other  Projects 

Nursery  School  and  Playground  for 

Children 


55,000 


90,000 

85.000 
230,000 


200,000 
30,000 

600,000 
50,000 

60,000 
/!,0,000 

300,000 


150,000 


Annual 

Increase  + 

Decrease — 

in  Operating 

Bttdeat 


Stills 

•I 
nans 
i  Silt 


CksIt. 
Timi 


Mn. 


EtL 
Uh 

ii 
Ytt. 


Submitted  by: 


(Naau) 


(TlUa) 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department :      UNIYEBSITY  OP  MARYLAND 


Date  June  28,  1952 


OeMitxiUI 


•r 

N«. 


NAME  OF  PROJECT 


COLLEGE  PARK  (Contd.) 

Hospital  and  Infirmary 

Dept.  of  Joiirnalism  &  Public  Relations, 

Printing  Plant,  and  Student 

Publications 
Administration  Annex,  Admissions  Office 

&  Registrars  Offices,  University- 
Publications,  Student  Welfare 
Airport  and  piorchase  of  Land  therefor 
General  Library 
Large  Lecture  Halls  for  Chemistry  & 

Physics 
Small  Auditorium  for  Engineering  & 

Science  Group 
Addition  to  Girls*  Gymnasium 
Addition  to  Armory  for  Offices  and 

Classrooms 
Garage  &  Repair  Shop  for  Campus  & 

Agricultural  Machinery,  Military 

Equipment  &  University  Cars 
Remodeling  of  present  Coliseum  for 

Speech  &  Dramatics  Department 
Addition  to  Heating  Plant 
Swimming  Pool  for  Men 
Roads,  Walks,  Extension  of  Utilities, 

Landscaping 
To  Pay  Potomac  Electric  Power  Co.  for 

Sub-Station  Equipment 
Addition  to  Fire  Service  Extension 

Building 
Fire  Service  Extension  Eqiiipment 


IIET  TOTAL  -  COLLEGE  PARK 


CRISrifiLP 


Crisfield  Laboratory  for  equipment 
and  Roads 


Total 

Estimated 

Capital 

Coat 


400,000 


400,000 


400,000 

500,000 

2,250,000 

150,000 

150,000 
160,000 

120,000 


125,000 

100,000 
900,000 
350,000 

175,000 

82,525 

70,000 
92.000 


6,574,525 
8,724,525 


50,000 


Annual 

Increase  -\- 

Decrease — 

in  Operating 

Bud(at 


Stilu 

K 
PliH 

(  Sits 


Clulr. 

Tim 

ii 

Mm. 


10. 
Ui 

!• 
Yn. 


Submitted  by: 


(N«au) 


(TlUa) 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department:        UNIVERSITY  OF  MARYLAOT) Date  ..June  28,  1952 


DafiitwiUI 
Pii«i8y 


•» 

Gntp 


NAME  OF  PROJECT 


BALTIMORE 

University  Hospital 

Explosion  Proofing  Operating 

Rooms  10,000 

Air  Conditioning  Operating 

Rooms  i4.0,000 

New  Elevator  70,000 

Complete  Storage  Bldg.     100.000 
Central  Library- 
Purchase  Irredeemable  Ground  Rents 
New  Pharmacy  Building 
Ualks,  Roads,  and  Landscaping 
Remodeling  present  Pharmacy  Bldg. 
for  Dentistry 

NET  TOTAL  -  BALTIMORE 

PRINCESS  ANNE 

Men's  Dormitories  (l) 

Women's  Dormitories  (l) 

Swine  Barns,  Dairy,  Cattle  &  Sheep  Barns, 

Poultry  Plant 
Laundry  and  Equipment 
To  complete  Athletic  Field 
Addition  to  Mechanic  Arts  Bldg.  to 

Convert  into  General  Library 
Head  House  and  Greenhouses 
Home  Economics  Building  and  Equipment 
Engineering  and  Mechanic  Arts 
Auditorium  &  Equipment  as  part  of 

Agricultural  Bldg.,  including 

refrigeration  units 
Chemistry  and  Physics  Bldg.,  and  Equipmen|t 
Redesigning  and  Refurbishing  present 

Agric.  Bldg.  for  Biological  Sciences 
Field  House  &  Swimming  Pool  for  Men  & 

Women 


ToUl 

Eatimmttd 

CaplUI 

Coat 


220,000 

600,000 

53,865 

550,000 

.     25,000 

25.000 
1,^83,865 


2^0,000 
240,000 

80,000 
50,000 
70,000 

200,000 

80,000 

375,000 

575,000 


220,000 
450,000 

50,000 

500,000 


Annoal 

Increase  + 

Decrease — 

in  Operating 

Bndset 


Stain 

•I 
Plau 


(  til*    Mn. 


Outtr. 
TiiM 

li 


CiL 
LOt 

ii 
Yrt 


Submitted  by: 


(Naau) 


(TiU*) 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

UEPAltTMENTAL  SUMMARY 


Department:  UNIVERSITY  OF  MARYLAND Date  J^^e  28,  1952 


PriwitT 


NAME  OF  PROJECT 


PRINCESS  ANNE  (Contd.) 

Landscaping,  Walks,  Roads,  Eixtension  of 
Utilities,  and  Sewerage  Disposal 

Storage  Btiilding 

Purchase  of  Land 

To  pay  College's  share  of  cost  of 
sewerage  system  for  town  of  Princess 
Anne 

President's  Home 

General  Equipment 

NET  TOTAL  -  PRINCESS  ANNE 

FOR  OTHER  LOCALITIES 

Renovation,  Repairs,  and  Bunk  Building 
at  Pleasant  Valley  in  Garrett  County 


TOTAL  -  UNIVERSITY  OF  MARYLAND 


ToUl 

Eitiniated 

Capital 

Cast 


175,000 
60,000 
50,000 


100,000 

35,000 

AO.OOO 

3,590,000 


25.000 
25,000 

$13,873,390 


Submitted  by: 


H.  Cc  Byrd 

(Naau) 


President 


Annual 

Increase  -f 

Decrease — 

in  Operating 

Bndzet 


SItlii 

•I 
Plint 
1  Site 


Ctutt. 

Timi 

Is 

Mu. 


EtL 

Lift 

ii 

Yrt 


(Tills) 
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DEPARTMENT  OF  PUBLIC  ^^lELFARE 
Legislative  Authority 

The  Department  of  Public  Welfare  was  created  by  legislative  enact- 
ment in  1939  to  supersede  and  take  over  the  functions  of  the  Department  of 
Cb-arities . 
Function 

The  welfare  activities  of  the  Department  include  aid  to  dependent 
children,  old  age  assistance,  child  welfare  services  and  any  other  welfare 
activities  financed  in  whole  or  in  part  by  the  State  or  Federal  Government, 
The  Department  investigates  the  system  of  public  and  private  institutions, 
organizations  and  agencies  of  a  charitable  nature  in  the  State. 

The  Department  also  supervises  all  public  and  private  institutions 
having  the  care,  custody  or  control  of  dependent,  delinquent,  abandoned  or 
neglected  children. 

The  four  State  Schools  for  the  care  and  training  of  delinquent 
children.  Boys'  Village  of  Maryland,  Maryland  Training  School  for  Boys, 
Barrett  School  for  Girls,  and  the  Montrose  School  for  Girls,  are  under  the 
supervision  and  direction  of  the  Welfare  Department.  The  Capital  Improve- 
ment Program  submitted  by  the  Department  is  concerned  with  the  needs  of 
these  institutions. 

The  valuation  (plant,  equipment  and  land),  the  operatin:i  budget 
and  the  population  of  the  four  institutions  of  the  Department  of  Public 
V;elfare  for  the  years  19iiO,  19^1  and  19^2  are  given  below* 

Barrett  School  for  Girls 

Inmates 
Year      Valuation      OperatinK  Budget      Corrmitted  Detained 

19U0  e  278,039  $      38,7i)2  -  - 

1951  718,100  17l,2ii6  170  9h 

1952  759,109  1014,278  l60  ?& 
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Boys'  Village 


Year 


19hO 
1951 
1952 


Valuation 

^  ii05,65l 
1,026,206 
1,09U,313 


Operating  Budget 

$  1U9,712 
Wi3,282 
573,956 


Inmates 
Committed     Detained 


li28 
170 


20U 
2U8 


Maryland  Training  School  for  Boys 


Year 

I9U0 
1951 
1952 


Valuation 

$1,208, U63 
1,633,698 
2,U92,211 


Inmates 


Hontrose  School  for  Girls 


Year 

I9U0 
1951 

1952 


Valuation 

¥  635,892 

953, U13 

1,078,376 


Operating  Budget 

$  137, 951i 
513,651 
711,252 


Operating  Budget 

$  68,958 
197,5itO 
268,619 


Committed 

Detained 

551 
736 

299 
iiU2 

Inmates 

Committed 

Detained 

217 
2l;l 

72 
78 

Projects  Requested  and  Recommendations 

The  discussion  relative  to  the  four  State  Training  Schools  dis- 
closed that  the  Boys '  Village  is  the  only  one  that  is  overcrowded  at  the 
present  time. 

Barrett  School  for  Girls,  This  school  for  negro  girls  requested  a 
reception  center  and  infirmary.  As  a  result  of  this  request,  the  Committee 
on  Medical  Care  investigated  the  infirmary  facilities  of  the  institution. 
The  report  in  part  follov/s: 

"Your  subcommittee  was  favorably  impressed  with  the  excellent 
design  and  equipment  of  the  school  buildings  nearly  all  of  which  are  quite 
modern.  The  infirmary  is  located  on  the  top  floor  of  the  Williams  Cottage 
and  there  are  adequate  facilities.  There  are  enough  beds,  and  the  medical 
equipment  and  supplies  were  deemed  sufficient.  The  staff  made  the  complaint 
that  the  location  of  the  infirmary  made  it  unpleasantly  hot  in  the  summer 


no 

but  your  subcommittees  feels  that  this  could  be  readily  corrected  by  the  in- 
stallation of  an  exhaust  fan* 

"Your  subconimittee  has  no  way  of  knov^ring  blether  the  present  popu- 
lation of  the  school  is  expected  to  remain  about  the  same,  or  v^hether  it 
TJill  shovf  a  sm.all  gradual  increase.  If,  however,  it  can  be  assumed  that 
there  is  not  going  to  be  a  very  large  increase  in  the  population  of  the 
school,   your  subcommittee  believes  that  the  present  facilities  are  adequate. 
The  subcommittee  vrould  like  to  suggest,  furthermore,  that  a  careful  survey 
and  study  of  the  existing  space  in  the  present  buildings  would  be  quite 
profitable  in  that  more  efficient  utilisation  of  the  present  space  might 
obviate  the  need  for  a  new  building." 

In  order  to  safeguard  the  vehicles  now  owned  and  operated  at  the 
institution  the  State  Planning  Commission  recommends  the  construction  of  a 
garage.  As  an  economy  measure  for  the  storage  of  fertilizer  and  feed  for 
livestock,  a  modern  barn  is  recommended.  As  at  other  institutions,  in  the 
interest  of  health  and  sanitation,  an  incinerator  is  likevfise  recommended. 

Boys'  Village  of  Maryland,  This  institution  for  negro  boys  has, 
through  its  Board  of  Managers,  agreed  that  it  will  remain  at  its  present 
site.  This  resolves  a  question  of  some  years  standing  and  permits  the  devel- 
opment of  the  existing  institution  with  a  long-term  program  in  view.  The 
population,  July  1952,  was  2^0  inmates,  A  year  previous,  July  19^1,  it  was 
320  inmates.  The  facilities  at  present  accommodate  2^0,  viith  cottages 
originally  built  to  house  forty  being  used  for  sixty. 

The  cottages  requested  are  the  same  as  those  constructed  at  the 
Maryland  Training  School  for  Boys,  except  that  only  one  wing  for  staff 
living  quarters  for  one  family  is  desired  instead  of  two  vifings  for  two 
living  quarters  as  at  Loch  Raven.  The  question  of  furnishing  living  quarters 
for  the  employees  was  presented  for  consideration  but  the  State  Planning 


Commission  has  felt  that  this  action  should  be  approved  only  after  the  most 
complete  demonstration  as  to  its  need  and  then  only  for  the  absolute 
minimum.  In  connection  with  the  present  request,  the  Planning  Commission 
recommends  that  other  methods  of  meeting  the  demand  be  explored  including 
the  possibility  of  the  Federal  Housing  Authority  being  able  to  assist. 

The  desirability  of _  replacing  the  present  cottages  by  more  modern 
structures  was  recognized  by  the  Commission.  Additional  funds  supplementary 
to  the  appropriation  of  1951  which  proved  insufficient  to  meet  the  costs  of 
furnishing  the  two  cottages  approved  and  nov:  under  construction  were  recom- 
mended. In  addition  funds  are  now  being  approved  for  constructing  and  equip- 
ping two  new  cottages.  As  an  aid  in  the  rehabilitation  and  training  of  the 
boys,  a  recreation  field  and  other  landscaping  are  approved  and  included  in 
this  program.  The  new  construction  is  placing  such  a  burden  on  the  existing 
seY/era?^e  system  that  in  the  interest  of  health  and  sanitation,  pro jects  for 
improving  the  se\rerage  system  and  extending  the  present  facilities  are  recom- 
mended. In  order  to  preserve  food  supplies,  a  potato  storage  house  has  been 
included  in  the  progran . 

:-:g.ryland  Training  School  for  Boys.  The  most  important  need 
reported  at  this  institution,  at  the  present  time,  is  complete  renovation 
and  modernization  of  the  existing  facilities,  '^'ath  this  in  mind  the  State 
Planning  Commission  recommends  the  renovation  and  modernization  of  ten 
cottages  nov;  in  use.  The  request  for  a  training  project,  actually,  is  a 
request  for  materials  vdth  which  the  boys,  under  supervision,  construct 
some  ijsable  facility.  This  request  is  included  as  a  useful  and  profitable 
activity.  Health  and  sanitation  justify,  as  at  other  institutions,  that 
the  incinerator  be  included  in  the  program, 

].:rntrose  School  for  Girls,  At,  this  Uistitution  the  conversion 
of  the  Solarium  in  the  Admissions  Unit  to  accomodate  l6  girls  and  still 
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leave  space  for  recreation  was  approved  as  a  more  efficient  and  effective 
use  of  existing  space.  The  remodeling  of  Bond  Cottage  to  provide  for 
housing  two  of  the  staff  was  approved  for  the  same  reason.  In  order  to 
meet  student  demand  an  addition  to  the  school  building  of  two  classrooms 
was  recommended.  Health,  sanitation  and  safety  necessitated  the  addition- 
al  sanitary  facilities,  furnishing  and  installing  a  water  storage  tank 
and  the  construction  of  road  improvements  and  parking  facilities. 

Total  Projects        Total 
Requested       Recommended 

Barrett  School  for  Girls  $    413,200  |   19,000 

Boys'  Village  of  Maryland  2,737,800  613,600 

Maryland  Training  School  for  Boys  1,471,A62  24.0,000 

Montrose  School  for  Girls  397.500  120.500 

Total  $5,019,962  $993,100 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department:   Barrett  School  for  Girls Date  June,  lit,  .1952. 


D^iitMiUI 


Ml 


NAME  OF  PROJECT 


TeUl 

EttimBtcd 

Capital 

Coit 


Ur 


2 

U 

3 

u 

I; 

u 

5 

u 

6 

u 

1  7 

u 

8 

u 

9 

u  , 

10 

u 

11 

u 

12 

u 

13 

Des. 

Repairs  to  roofs,  plumbing  and  water  damage 
in  all  cottages,  ! 

Electrical  System  Modifications 

Lights  on  Road  and  at  ^iain  Entrance 

Reception  Center  and  Infirmary 

Superintendents  Homes 

Alterations  to  Old  Superintendent's  Cottage 

Construction  of  an  Elevator  to  Storeroom 

Incinerator 

Modem  Bam 

Construction  of  new  roads 

Garage 

Alterations  to  St;.iff  Cottage 

Landscaping  %in  Qntrance  and  grounds 


Annaal 

Increase  + 

Decrcaie — 

in  Operating 

Bndcat 


SMn 

•I 
ftm 
1  (ilt 


All  Estimates 
to  be  supplied 
by  Dept.cf 
Public 
Improvemont^ 


5,000 
250,000 

A0,000 
8,000 
5,000 

20,000 

^,000 
50,000 

20,000 

10,000 

1.SQ9 


413,200 


Submitted  by: 


/nnoLjLvsw 


CMitr. 
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!* 
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Ut 

la 
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rxMrxki^ 


F(kni  B 


114 


MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department:    Boysi  Village  (rfMaiyland  ^^^^     June  25,  1952 


Priwftr 


NAME  OF  PROJECT 


Total 

Estimated 

Capital 

Coit 


Annual 

Increase  + 

Decrease — 

in  Operatlnr 

Bndcat 


A  Seren  Boys'  Cottages  for  30  boys  including 

Staff  Apts.  @  $1^,000.00  each , 

i  Seven  -  Recreational  Fields  and  Landscaping 
■  Furnishings  ani  Equipment  for  7  Cottages 
,  Furniture  and  Equipment  for  two  previously 
authorized  cottages 

A  Housing  for  Staff -12  five-room  and  7  six- 
I  room  houses  plus  equipment  and  landscaping 
Estimate  from  D.P.I. 

A  Addition  to  Lane  Vocational  Building. . . .To" 
provide  on  first  floor  academic  classroans, 
a  large  all  purpose  room  for  Visual  Aids 
with  sliding  doors,  one  storage  room,  two 
faculty  lavatories,  a  large  library-reading 
room,  a  small  utility  room,  etc.  In  Base- 
ment of  same  section  to  provide  vocational 
shops.  Estimate  from  D.P.I. 

A  Renovation  to  present  six  Boys'  Cottages  - 

60  to  80  years  old 

Radiation • $9^000 

Temperature  Control  •• Uj800 

Plumbing,  Lavatory,  Bradley  Washers  3i600 
Lighting  -  Inside  and  Outside  ....*  9,000 
Rewiring  of  Present  Cook  Stoves  @ 
$200  each  or  $3(X)  each  for  new  stovesl;200 
New  Stairways  (Metal  Treads,  etc.)  2,U00 
10  Basement  Windows,  sash.  Protec- 
tive Grills •.  3i300 

9  First  Floor  Vfijidows  and  Grills  ..  5,100 
Hood  and  Ventilating  Fans  for  six 
:ottages •  2,U00 

A  Steam  Lines  and  Tunnels  (Estimate  from 
D.P.I, )  For  new  Steam  Lines  and  Tunnels  to 
3  new  cottages  previously  authorized;  and 


Submitted  by: 


TOliiam  E»<Bm*ry 


l,330i90Ci 
21i00Ci 
98,00(1 

28,oai 
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K 
Pliu 
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]4iD,800 


President,  Board  of  Manager* 

(TIU.) 
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DEPARTMENTAL  SUMMARY 
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Department:     Boys'  Village  of  Maiyland  P^^^      Jtme  25,  1952 


DtpartMBUl 
Wwity 


■r 

SfM* 


A 


A 


NAME  OF  PROJECT 


for  seven  requested  cottages 'from  site  of 

new  (requested)  Boiler  House* 

New  Boiler  House  Coal  Storage  and  Incinera-  ' 

tor.... Note:  $190,000  now  available;  addi-  i 

tional  fnnds  needed.  (Estimate  from  D.P.I. ■J 

Addition  to  Present  Sewage  Disposal  Plant. ♦» 

(Estimate  from  D.P.I.)" 

New  Digeter,  Beds,  etc.  (Estimate  from 

D.P.I.) 

Gymnasium,  Basement  and  Auditorium  Renova- 
tions  ;.. 

Asphalt  Tile $600^00 

Paint  Chapel  -  Auditorium 200,00 

Concrete  Walk  -  outside  leading 

to  Auditorium  (20  cu.  yards)  ..••  300i00 

Replace  Basket  Ball  goals  .......  1504P0 

Celotex  for  Basement  Ceiling  •..•  500»6o 

Swimming  Pool  -  Attached  to  Gymnasium  and 
relatai  eqiipment  and  landscaping  - 
Estimate  from  D.P.I. 

Administration  BuiMing  (Offices  and  Storag| 
space.  Utilities  and  Equipment,  and  Land- 
scaping) Estimate  from  D.P.I. 
Staff  Quarters  -  Dormitory  (50  men;  20 
women)  plus  furnitures  and  utilities. 
Landscaping  and  Equipment  (Estimate  fron 
D.P.I.) 


A 


12i600 
22,500 


Water  Lines  and  Fire  Hydrants  in  Farm  Area, 

Booster  Pump 

New  Pasteurizing  Room  and  Equipment  ..;... 

Pasteurizer $3i50O 

New  Icy  Plow  Cooling  System UiOOO 

New  Can  Sterilizer 1^000 

New  Oil  Fire  Boiler 1,000 

Submitted  by:  /;!^^^^'^^.^±'.,^l:^^^:^..c./.  J President, 

William  Bfriftmr  /    ^ 


Total 

Estimated 

Capital 

Coit 


Annual 

Increase  -!- 

Decrease — 

in  Operating 

Badset 


Stilii 

•I 
Pliii 
t  Site 


Ccailf. 
Tint 


Mti. 


Eit. 
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Yft. 


e  1,75b 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department : 


Boys«  Village  of  Maryland  ^^^^   June  25,  1952 


DtfutMibi 


Snip 


NAME  OF  PROJECT 


Total 

Eatimated 

Capital 

Ca«t 


A 


Two  Electric  Milkers $    850 

Manure  Disposal  System  and  Over- 
head Rack  »        500 

Sink  and  Plumbing  Equipment  .....*.     1^500 

Toilet  and  Shower  Facilities ,    1,000 

Concrete  Block  Bam  for  Hay  Storage 

(100»  X  Uo») 

Concrete  Block  Feed  House  60'  x  lj.0*  •....• 
Brooder  House,  Concrete  Block  l5'  x  lt5'  •• 
Concrete  Block  Bam  for  Equipment  Storage' 

(30«  xlDO')  i 

Bull  Pen,  Runsj  and  Maternity  Bam 

(100»  xl;0») , 

Roads  -  k  Miles;  Special  7^.  Bituminous 
Material  mixed  -with  stone  aggregate,,.... 

Additional  Street  Lighting  ••«..,. ..« 

Sidewalks  •, ••, 

Chapel  and  AiKlitorium  Bxiilding  combined. 
Equipment  and  landscaping  -  Estimate  from 
D.P.I, 


A  Oarage  for  5  trucks,  6  cars,  one  bus,  3 

station  ■wagons,  plus  landscaping  and  equip 
ment  (Estimate  from  D,P.I,)  (Auto-mechanic 
Shop  to  be  moved  to  new  site,) 
Security  Addition  to  Present  Hospital 
Quarters,  plus  Offices,  Equipment  and 
Landscaping  -  Estimate  from  D»P.I» 

A  it;  Electric  Stoves  (One  for  hospital,  9  for 
Apt,  House,  and  h   replacements  for  Bojrs* 

Cottages  • ♦ 

6  Replacement  Refrigerators   (11  or  12  cu. 

feet)  For  Boys'   Cottages  

6  Replacement  Refrigerators  (7  cu,  feet) 

For  Apartment  House ,,.,,•• 


30,000 
20i000 
12,000 

25.000 

30,000 

Uojooo 

6',000 

5,000 


2,U5o 
1,650 

1,050 


-V— /• 


Submitted 


h^i:.d6^''cjn6^:'.' 


Annual 

Increase  -|- 

Dccrease — 

in  Operating 

Bodcet 


tbin 

Cinlr. 

OL 

il 

Tin 

IRt 

Plais 

il 

it 

(  Sill 

Mu. 

»(». 

ira.lliam  E,  Henry 


,,^, 


President,  Board  of  Manager^^^ 

(TIU,) 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPARTMENTAL  SUMMARY 


Department :    IftwyUnd  Trainiat  School  for  Bojtb 


Date    itay  26,  1952 


DiMrtMrijI 
Wwfty 


A 
A 
A 


NAME  OF  PROJECT 


ToUl 

Estimctcd 

CapiUI 

Coat 


Ropftlrsj  Alterations  and  Laptrovments  i 

Hovard,  Carroll,  Baltiaore,  CalTort  and 
Washington  Cottafos,  Adiidnlstratlon  Building 
Old  Kitchen  and  LaTindr7  !  %  223,600 


Reaidenee  for  Aasistant  Si^erintendent 
Construction      $25,000 
Pumitnre  3,500 

Utilities  2,500 

Alterations  and  iBq^rovements  and  eqvtlpaent 
for  Hosiiital  in  Administration  Building 

Repairs  and  alterations  in  Superintendent' a 
Residence 

Repairs  and  laproresents  In  Charles  and 
Kent  Cottages,  Chesapeake  Hall 

Wood  Floor  and  vainscotting  in  ZZayrocos, 
Tile  floor  in  toilets  in  Prince  George's, 
Anne  Arundel,  Wicoolco  and  Montgoaezy 
Cottages 

lew  Junior  School      Construction    $557,000 

Furnishings  25,000 

UUHties  5»250 

Training  Unit  -  Central  Store 

Two  Jtmier  Cottages 

Meir  IncizMirator    Construction  |2,100 
EquipMzit  5,250 

Other  6,1(00 


Roadiraj  Lighting 


A       Areatiozuof. 
Submitted  by: 


Existing  Roadways  12,00) 
Proposed      "  8,009 

Pool 


31,000 


10,000 

12,500 

139,712 

U,000 

587,250 

5,000 

366,000 

15,750 

20,000 
3U,650 


Annual 

Increase  + 

Decrease — 

in  Operating 
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W»m»} 


(TlUa) 


Superintendent 
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MARYLAND  STATE  PLANNING  COMMISSION 

LONG-TERM  CAPITAL  IMPROVEMENT  PROGRAM 

DEPAKTMENTAL  SUMMARY 


Department:        State  Public  Welfare Date     June  26,  1952 


DtfntBoital 
Priirity 


A 
A 


NAME  OF  PROJECT 


MOIITROSE  SCHOOL  FOR  QIRIS 
Reception  axid  Studj?-  Building 

Conversion  of  Solarium  in  Admission 
unit  to  8  single  rooms  for  girls 

Conversion  of  Dormitory,  Bond  Cottage, 
to  2  staff  rooms  and  bath 

New  cottage  for  twenty-five  girls 

Addition  to  School  Building,  including 
two  classrooms,  and  furnishings 

Grading,  landscaping,  coristruction  of 
driveway  and  service  road  to  Guttraacher 
Cottage 

Deferred  Maintenance 

Swimming  Pool 


Submitted  by: 


<N>w) 


TsUl 

Eitimatcd 

Capital 

C«it 


230,000.00 


37,000.00 


12,500.00 


Annual 

Increase  + 

Decrease — 

ih  Operating 

Bndxet 


Stalls 

•I 
Pliu 
(  Sili 


Gsnitf. 
Tim 


Mu. 


EiL 

Ub 

ia 

Yti. 


+23,290.00 


*  100.00 
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